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Missouri Drinking Water State Revolving Fund Program 


The Missouri Department of Natural Resources administers the Drinking Water State Revolving Fund 
(DWSRF). As a condition of a federal agreement with the U.S. Environmental Protection Agency 
(EPA), the Department must submit an annual plan for the use of federal funds awarded and a 
strategy for managing the program in accordance with the Safe Drinking Water Act (SDWA). This 
DWSRE Intended Use Plan (IUP) is the annual plan for Federal Fiscal Year (FFY) 2024. 


Missouri applies to the EPA annually for a base capitalization grant to fund its DWSRF program and 
capacity development programs. These funds, combined with the required state match and interest 
earnings, are available to Missouri communities in the form of low-interest loans. As the loans are 
repaid, the money is reused, or revolved, by the program to provide for future projects. 


The Bipartisan Infrastructure Law (BIL), also referred to as the Infrastructure Investment and Jobs Act, 
was signed into law on November 15, 2021. From FFY 2022 through FFY 2026 the BIL invests more 
than $50 billion in EPA water infrastructure programs including the SRF. The BIL reauthorized the 
annual DWSRF capitalization grant allotments and expanded the DWSRF program with three 
additional sources of funding: DWSRF BIL general supplemental funding for all DWSRF eligibilities, 
DWSRF BIL emerging contaminants funding, with a focus on perfluoroalkyl and polyfluoroalkyl 
substances, and DWSRF BIL lead service line replacement funding. Missouri will apply to the EPA 
annually through FFY 2026 for these capitalization grants. 


Approximately $521 million in loans and additional subsidization has been 
obligated through the Drinking Water State Revolving Fund since 1996. 


The DWSRF loan program was established by the Safe Drinking Water Act Amendments of 1996 to 
provide a renewable financing source for high-priority public drinking water infrastructure projects. 
Operation and management of Missouri’s DWSRF program is directed by regulations 10 CSR 60- 
13.020 through 10 CSR 60-13.030 available at sos.mo.gov/cmsimages/adrules/csr/current/10csr/10c60- 
13.pdf. 

The BIL amends the SDWA to include provisions applicable to the base DWSRF program and unless 
otherwise directed, applicable to projects funded in whole or in part with funds made available by BIL. 


The DWSRF is managed by the Department and the Environmental Improvement and Energy 
Resources Authority (EIERA). The Department, with oversight from the Safe Drinking Water 
Commission (SDWC or Commission), is responsible for programmatic functions, including processing 
applications, priority scoring, IUP preparation, environmental review and permitting, reporting, and 
financial assistance disbursement and repayment processing. EIERA issues bonds, manages related tax 
issues, and monitors post-issuance compliance. The Department and EIERA work together to maximize 
the amount of construction that can be supported by the program, and reserve the right to refinance, 
assign, pledge, or leverage any loans originated through the DWSRF program. 


The Department continually refines the DWSRF program to ensure it offers affordable financing to 
meet today’s high priority water quality improvement needs and provides a stable source of funding 
for drinking water infrastructure projects well into the future. This IUP summarizes the development 
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and management of the state’s DWSRF Project Priority Lists and assurances required by federal 
mandates. It also details the proposed distribution of Missouri’s anticipated DWSRF capitalization 
grants, state match funds, the repayments of previously awarded loans, and the interest earnings from 
the repayment account deposits for FFY 2024. 


DWSRE Funding At-A-Glance 


This table summarizes the funding opportunities for FFY 2024, but is not an all-encompassing 
description of criteria for each. Additional details are contained in subsequent sections of this 


document. 
Funding wos : Funding Funding ee ' Application 
Opportunity Eligible Population Type Availability Application Link Deadline 
Political subdivisions v4: 
Competitively 
of the state, not-for- scored based March | for 
profit corporations on SRF ht 
DWSREF Loan | providing a wholesale | Low-interest | priority point DWSRF Loan ied ia 
Only or regional water loan criteria, with Application a, 
applications 
supply, and investor- funds usually are accepted 
owned water utility available for anytime 
corporations all projects 
7 | ewan st | Eligibility is 
Political subdivisions : established March 1 for 
DWSREF Loan | Of the state and not- ae with a scoring first 
with for-profit ME 8° matrix, then preference 
Affordability corporations salon andy competitively er a. but 
Grant roviding a wholesale perencee’ >) scored based Application applications 
PB 8 percent of the 
or regional water project on SRF are accepted 
supply funding priority point anytime* 
request criteria 
Political subdivisions | Low-interest ee 
; Eligibility 
of the state and not- er with established March 1 for 
for-profit partial grant - ‘ oe 
paella ssp ations upto Sa ae Bee 
with Regional fas million, may cae DWSRE Loan P : 
: providing a wholesale competitively oe but 
Connection ‘ not exceed 50 Application ar 
Grant or regional water percent of the scored based applications 
supply for regional project on SRF are aecepied 
water connection funding priority point anytime 
; criteria 
projects request 
a oo, Competitively 
Political subdivisions scored based March | for 
DWSRF of the state, not-for- ae on SRF 
Planning and profit corporations ards eh priority point DWSRF Loan as eae 
mt ee providing a wholesale up to 5 years ie ae bere Application ssplieaions 
or regional water posi a are accepted 
supply anytime 


all projects 
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Political Subdivisions 


of the state, not-for- 100 percent March | for 
DWSRF BIL profit corporations grant to Competitively first 
. ie address scored based preference, 
Emerging providing a wholesale emerging Sn Emerging DWSRE Loan_ ak 
cena ss regional water contaminants | Contaminants oS applications 
aes supply, and investor- | in drinking Grant criteria are accepted 
owned water utility water anytime 
corporations 
Eligible 
rojects are a 
Political Subdivisions eS 
LSL 
DWSRE BIL | 0f the state, not-for- | Zero maveleee replacement ee a 
Lead Service | profit corporations loan with project or oces 
: fa partial grant ; Lead Service Line preference, 
Line providing a wholesale ni ae associated Fundin ie 
Replacement or regional water | Y! YE DASS activity oe ‘aati 
; on project : Application applications 
Loan and supply, and investor- Pa directly 
Grant sy: activity connected to are oocepied 
owned water utility (See Appendix 8) A; anytime 
corporations . 
replacement of 
LSL 
Eligible 
Disadvantaged projects are a 
DWSREF BIL Political Subdivisions 100 percent LSL March 1 for 
Lead Service of the state, not-for- gr ant with replacement first 
Line profit corporations pate ae eine Lead Service Line preference, 
Replacement | providing a wholesale nar : d cant Funding but 
Grant for or regional water VAT EIS 5 ase 3 y Application applications 
Disadvantaged : on project directly are accepted 
fs i supply, and investor- activity connected to ‘ 
Ny owned water utility | (See Appendix 8) the aya 
corporations replacement of 
LSL 
Grant up to 
$30,000 with 
DWSRF Political subdivisions as i . retin Drinking Water 
Engineering of the state serving fi arn | : pet i Engineering Report Anytime 
R Grant of $37,500 ong as funds Pent Anniieas 
eport Gran 3,300 or less of aiecevailsule rant Application 
disadvantaged 
applicants 


*In order to be eligible for grant allocation, the applicant must submit a project application accompanied by an engineering 
report and documentation of the applicant’s debt security instrument. 


Federal Fiscal Year 2024 Drinking Water State 
Revolving Fund Program Goals 


Each year, the Department evaluates the operations and the financial structures of the DWSRF to 


gauge program effectiveness and to improve program services and investment returns. The 


Department develops both long-term and short-term goals to continually improve the program. 
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Long-term goals 


* Provide assistance to projects that protect public health by ensuring Missouri citizens served by 
public water supplies will have water that is safe to drink. 


* Provide assistance to projects that increase the long-term sustainability of existing and proposed 
water systems, and incentivize projects to consolidate, interconnect, or regionalize drinking water 
systems. 


¢ Maintain a self-sustaining revolving DWSRF to provide eligible applicants with affordable 
financial assistance for drinking water infrastructure projects. 


o Ensure the use of accounting, audit, and fiscal procedures that conform to generally accepted 
accounting principles. 


o Ensure the financial stability of loan recipients by reviewing the financial history, loan 
security, and proposed user rates of loan applicants. 


* Encourage systems to choose projects with the most cost-effective solutions. 
* Protect source water for drinking water systems. 


* Manage projects and work efficiently with participants to ensure projects proceed toward a 
binding commitment in a timely manner. 


* Continue to implement and enhance the Department’s Capacity Development Program, which 
implements a strategy to improve the technical, managerial, and financial capacity of Missouri’s 
public water systems. Additional information is available at https://dnr.mo.gov/water/business- 
industry-other-entities/technical-assistance-guidance/public-drinking-water-systems/capacity- 
development. 


* Remain flexible in the implementation of BIL funding to address a wide variety of local water 
quality and public health challenges. 


Short-term goals 
* Ensure that all grant awards are appropriately expended in an expeditious and timely manner. 


* Update the State Revolving Fund System to ensure effective and efficient project, fund, and 
program management. 


* Continue to market and recruit large projects to increase use of the DWSRF program. 


¢ Manage a program that provides applicants with a streamlined approach to financing drinking 
water infrastructure projects. 


* Continue to look for ways to increase investment in disadvantaged communities. 


* Establish additional technical assistance opportunities to support disadvantaged communities 
previously unable to complete SRF funding requirements. 
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Federal Fiscal Year 2024 DWSRF Available Funding 


During FFY 2024, the DWSRF program expects to have approximately $392.7 million available for 
new DWSRF projects. This includes carryover monies from previous years, loan repayments, 
interest earnings on investments of DWSRF resources, federal capitalization grants and state match. 
This amount is based on anticipated loan repayments and the state’s estimated allocation from the 
FFY 2023 DWSREF base, general supplemental, emerging contaminants, and lead service line 
replacement capitalization grants. Project Lists are in Appendix 1. 


Through the BIL, the Department has the capability to target its resources to disadvantaged 
communities designated with affordability criteria, provide technical assistance funds to help publicly 
owned drinking water systems, and prioritize investments to local communities who are on the 
frontlines of emerging contamination and lead exposure and who have few options to finance solutions 
through traditional programs. 


All provisions promulgated through statute, guidance, or regulations issued by EPA for implementation 
of the programs remain in effect. The BIL appropriations are federal funds, and therefore, all 
equivalency requirements apply. 


Deadline, Eligibility, Terms, Prioritization, Listing 
Process 


Application deadline 


An entity can submit a DWSREF loan application at any time to the Department. Applications 
received or postmarked by March | will receive priority consideration for funding in the next 
fiscal year’s IUP and consideration for additional subsidization (grant or principal forgiveness) 
funding. See Appendix 2 for more information about applying for funding. 


Eligible project types 


Eligible projects include infrastructure improvements that facilitate compliance with national primary 
drinking water regulations or otherwise significantly advance the public health protection objectives 
of the Safe Drinking Water Act. Projects may be new construction or the improvement or renovation 
of existing facilities. 


Drinking water projects may include the following: 


New treatment plants 


Transmission and distribution mains 


Supply sources (i.e. wells, interconnections, and surface water intakes) 


Storage facilities 


Water security projects 


Purchase of a reservoir water rights in order to meet drinking water health protection objectives 
of the Safe Drinking Water Act 


Lead Service Line Replacement (LSL) or associated activities directly connected to the 
identification, planning, design, and replacement of LSLs 
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Certain water projects are ineligible for assistance including the following: 

* Construction or rehabilitation of dams 

* Construction or rehabilitation of most water reservoirs 

* Projects needed primarily for fire protection 

* Projects needed primarily to serve future population growth 
Eligible expenses and allowable construction costs also include engineering costs for planning 
and design, land if needed for the project, and legal costs associated with the project. Eligible and 


ineligible expenses are further described in the DWSRF Eligibility Handbook available at 
epa. gov/drinkingwatersrf/dwsrf-eligibility-handbook. 


Eligible loan applicants 


* Political subdivisions (including counties, incorporated cities and towns, joint municipal utility 
commissions, and regional water or sewer districts) that are not owned by the federal government 


* Not-for-profit corporations providing a wholesale or regional water supply 
* Investor-owned water utility corporations 


All eligible applicants must demonstrate technical, managerial, and financial capacity to enter into a 
binding financial commitment. 


Terms of financial assistance 


The DWSREF offers a fixed-rate loan with a subsidized target interest rate of 70 percent below the 
market rate published the week prior to loan closing. The market interest rate is based on The Bond 
Buyer’s 25-Revenue Bond Index, which provides an estimate of the yield on a 30-year revenue bond 
offered under current market conditions (comparable to an AAA-rated municipal market rate). Loan 
proceeds must be expended within 36 months of the loan closing. 


The standard loan term is 20 years. However, terms of up to 30 years, not to exceed the project’s 
useful life, are available to all DWSRF eligible recipients with up to 0.25 percent interest added to 
the standard interest rate. Loan terms of up to 40 years, not to exceed the project’s useful life, are 
available to disadvantaged communities with up to 0.25 percent interest added to the standard 
interest rate. Applicants with significant existing debt may request to delay the repayment of new 
debt around the existing debt service, with a customized loan repayment structure, not to exceed the 
20- or 30-year loan term. 


The Department charges an annual fee of up to 0.5 percent of the outstanding loan balance. The fee 
is used to administer the DWSRF program and to fund other Department water quality activities in 
accordance with federal regulations. 


The DWSRF program makes loans that are evidenced and secured by a borrower’s debt obligation. 
Thus, each applicant must demonstrate it has secured proper authorization with a dedicated 
repayment source in order to provide the appropriate loan security. The debt instrument is ordinarily 
a Revenue Bond or a General Obligation Bond, but a Special Obligation Bond may be accepted in 
certain circumstances. Each borrower must be represented by a Nationally Recognized Bond 
Counsel, which is an attorney or firm of attorneys with a national reputation for rendering opinions 
in connection with the issuance of municipal obligations and the tax-exempt status under federal law 
of interest on such obligations. 
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The Department may make available DWSREF additional subsidization in the form of a grant, 
typically available in conjunction with a loan for certain eligible projects, or principal forgiveness in 
accordance with current federal appropriations. See the Additional Subsidization Section for more 
information. 


Participant Local Match Financing Option 


The DWSRF program may, at its discretion and on an as-needed basis, offer an incentivized 
financing arrangement known as local match financing to participants willing to offer a local 
funding contribution for their project. This local match contribution will provide the program with 
funds that meet the DWSREF state match obligation for its federal capitalization grants. This 
financing structure provides an interest rate discount to the participant in exchange for the 
participant providing a local match contribution equal to 20 percent of the project cost. The local 
match contribution must be deposited into the DWSRF at loan closing, and is reimbursed to the 
participant for project costs incurred prior to dispersal of DWSRF loan funds. This financing option 
will be offered by the Department to select applicants when the program determines that its need for 
state match funds outweigh the program growth benefits offered by loan interest repayments. 


When the target interest rate at the time of loan closing is 1 percent or less, the local match financing 
interest rate will be established as zero percent. When the target interest rate at the time of loan 
closing is over | percent, the local match interest rate will be established at the target interest rate 
minus 100 basis points, or 1 percent. 


Project prioritization 

The DWSRF Priority Points Criteria (Appendix 5), Distribution-of-Funds and Readiness-to-Proceed 
Criteria are the basis for project ranking and funding allocation. The priority points criteria describes 
the criteria used by the Department to prioritize loan applications. The most serious problems are 


given the highest priority. The readiness-to-proceed criteria describe the minimum criteria an 
applicant must meet to be eligible to be placed on the fundable list. 


Distribution of funds 


Missouri law requires the Department to allocate funds by population size category as shown below 
(for projects that meet the application deadline and readiness-to-proceed criteria), to the extent 
possible: 

* 20 percent to very small community systems serving up to 3,300 people 

* 15 percent to small systems serving 3,301 to 9,999 people 

* 65 percent to general communities (not restricted by population served) 
After the Department allocates funds to all fundable projects within a particular category, it may 
distribute uncommitted funds from a specific category to another category to fund projects that are 
ready to proceed. This approach maximizes the availability of funding to meet ready-to-proceed, 
documented infrastructure needs, and fully commit DWSRF funds as required by federal law. 


The Department will consider funding applications for eligible private entity borrowers if funding is 
still available after all funding applications by political subdivisions have been satisfied. 
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Readiness to Proceed 


A project is ready to proceed when, at a minimum, the applicant has submitted a complete 
engineering report and has secured bond authorization (or another acceptable debt instrument). A 
complete engineering report must adequately address the information required by sections | through 
4 of the Engineering Report Submittal Checklist, https://dnr.mo.gov/document-search/engineering- 
report-submittal-checklist-drinking-water-state-revolving-fund-mo-780. 


Intended Use Plan listing process 


The Department allocates loan and additional subsidization funding to eligible applicants who have 
submitted an application by March 1 by listing projects on the annual IUP Project Priority Lists. 
Applications submitted with an engineering report and documentation of an acceptable debt 
instrument receive priority for allocation of loan and eligible additional subsidization. The 
Department may commit loan or grant funds for applications received after March | through an 
amendment to the IUP if funds remain available. 


The Department reviews the project applications for DWSRF eligibility and assigns priority points 
based on the DWSRF Priority Points Criteria to eligible projects. Next, the Department places 
eligible projects on the DWSRF Project Priority Lists and ranks projects by priority point score 
within each funding category. 


The DWSRF Project Priority Lists contains the following categories: 


¢ Fundable List: This list includes projects that meet the readiness-to-proceed criteria, which are 
those applicants that have submitted a complete engineering report, documentation that the 
applicant has an acceptable debt instrument and any necessary funding commitments from other 
state and/or federal agencies contributing funds to the project. 


In the event the applicant submits an application but requires further voter authorization of the 
acceptable debt instrument and has taken all necessary steps to include a proposition for such debt 
instrument on the ballot for the April election for the current IUP year, then, following voter 
approval, the Department may consider allocating additional subsidization to the applicant if the 
engineering report is acceptable and sufficient additional subsidization funds are available after 
allocating additional subsidization to all applicants that met the readiness-to-proceed criteria by 
March 1. The Department will schedule these projects for financial assistance during the current 
fiscal year, and allocate available loan and additional subsidization funds. 


The Fundable Projects List includes three types of projects: 
¢ Very Small Community 
¢ Small Community 


* General Community 


Fundable Contingency List: This list includes projects that meet the readiness-to-proceed criteria; 
however, sufficient SRF funding is unavailable or the project is not expected to need funds in the 
current fiscal year. These projects may receive assistance if funds become available during the 
fiscal year. 


Planning List: This list includes projects for which the Department has received an application but 
is awaiting submittal of an engineering report and/or an acceptable debt instrument. The 
Department works with these communities to assist them in meeting readiness-to-proceed criteria. 
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Once one or both of the criteria are met, the project may be moved to the Fundable List if funds are 
available. 


The Department compiles and lists the project applications received by March 1 of each year 
and presents the recommended IUP to the Commission for approval. The Department continues 
to accept and review applications received after March | and may propose amendments to the 
IUP for Commission approval, provided funding is available. 


Modifications to Project Priority Lists 


After the Missouri SDWC adopts this IUP’s DWSRF Project Priority Lists, it may modify the lists 
or redistribute the available funds by IUP amendment or as outlined below. Before taking action to 
modify the Project Priority Lists, the Department will notify those applicants directly affected. 


¢ Inadequate allocations: If federal DWSRF allocations are less than the amount anticipated, or if 
previous allocations are reduced, the Department may recommend reducing project commitments. 

* Unanticipated or uncommitted funds: The availability of unanticipated funds (due to 
prepayments or bypassed projects) or uncommitted funds can result in a project moving from the 
Fundable Contingency List to the Fundable List. Further, the amount of funds allocated to projects 
on the Fundable Lists may be increased, or projects that have already received assistance may 
receive increased assistance. 


* Bypass: The Department may recommend the Commission remove a project from the Fundable 
List when it is not making timely progress, in order to make the committed funds available to 
another project that is ready to proceed. 


Applicants are expected to make timely progress based on a reasonable project-specific schedule 
developed in coordination with the applicant. The Department may recommend that the SDWC 
bypass a project for failure to meet the schedule. The applicant will be notified of the 
recommendation of their project being bypassed and the date and time of the Commission meeting 
where the recommendation of bypass will be presented. 


After Commission approval, bypassed projects will be removed from the Fundable Priority List and 
added to the Fundable Contingency List. If the application is still valid, it will be placed on a 
project list, in priority order, for funding consideration in the next federal fiscal year. If not, 
reapplication will be necessary as outlined in the IUP. Funds recovered through project bypass will 
be considered uncommitted and available for distribution to the next priority project. 


In addition, the Department will give priority to projects that would alleviate an emergency situation 
that poses a threat to environmental or public health. These projects will be permitted to be added to 
the Fundable List without scoring if approved by the SDWC, and may be funded in advance of the 
projects on the Fundable List. 


Project removal: Projects may be removed from the Project Priority Lists at the request of the 
applicant or if the Department finds that the project is ineligible for DWSRF assistance. 


High bids: The SDWC, with its approval of this IUP and any subsequent amendments, grants 
the Department authority to approve changes in project construction costs without an official IUP 
amendment. Applicants have a limited amount of time to enter into a contract once bids have 
been received and opened. Granting the Department authority to approve the higher costs will 
ensure that the applicant does not incur additional costs associated with re-soliciting bids. For 
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changes of less than 10 percent of the original project costs, the Department will provide no 
notification to the Commission. For changes of 10 percent or greater than the original project 
costs, the Department will provide the Commission with a description of the change to the final 
funding amount during the next scheduled commission meeting. 


The Department will inform the applicant within 10 to 30 days if the Department can commit 
additional DWSRF funds to the previously approved project. In all cases, the Department will 
only commit to an increase in funding if the following criteria are met: 


¢ DWSREF funds are available, 
* The cost increase is not due to a change in the project scope, and 
* For loans, the borrower has adequate bonding capacity. 


Additional subsidization 


The Safe Drinking Water Act allows the state to provide additional subsidization in the form of 
grants, principal forgiveness, or negative interest loans from its annual capitalization grant awards. 
The Department will determine the amount of capitalization grant to be allocated for additional 
subsidization each year based on federal appropriation and Missouri’s DWSRF program needs. Only 
political subdivisions of the state and not-for-profit corporations providing a wholesale or regional 
water supply may receive additional subsidization from the base and general supplemental funding. 
Political subdivisions of the state, not-for-profit corporations providing a wholesale or regional water 
supply, and investor-owned water utility corporations are eligible to receive additional subsidization 
from the emerging contaminants and lead service line replacement funding. See Appendix 1 for the 
FFY 2024 additional subsidization funding allocations. 


Additional subsidization with loan 


The Department obligates additional subsidization funding to eligible loan projects on the Fundable 
List in priority order, based on available funding. The additional subsidization commitment is for 
two IUP cycles, and is awarded when the applicant enters into a binding financial commitment. 
Failure to make timely progress may result in bypass and the loss of the additional subsidization 
commitment. 


The following two grants are available in combination with a DWSRF loan. 


e DWSREF Affordability Grants for public water system construction are available, in 
coordination with loans, to communities who would have difficulty financing drinking water 
infrastructure improvements without additional subsidization in the form of grant or principal 
forgiveness in an amount of up to $3 million, not to exceed 50 percent of the project cost. The 
Department will obligate affordability grant allocations to eligible DWSRF loan applicants on the 
Fundable List in the order established by the Priority Point Criteria (Appendix 5) with the 
available additional subsidization funds. An applicant may qualify to receive DWSRF 
Affordability Grants for separate projects, as long as the total amount of additional subsidization 
does not exceed $3 million per applicant. 


The disadvantaged community eligibility determination is based on DWSRF affordability criteria 
which includes an applicant’s population, unemployment rate, Median Household Income (MHI), 
rates as a percentage of the MHI, households below poverty level, and population trends. Eligible 
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applicants are those that meet the disadvantaged community criteria established in the 
Department’s guidance (see Appendix 6); submit an application by the March 1 deadline; and 
meet readiness-to-proceed criteria. If additional subsidization funds remain after the March 1 
deadline, and a community later meets the readiness-to-proceed criteria, that community may be 
allocated an affordability grant by action in an IUP amendment. 


To reach small communities with financial challenges and portions of larger communities and 
districts with affordability challenges, the Department will utilize data based on one or multiple 
census tracts when evaluating affordability. The Department will sum or average the census data, 
as appropriate, when utilizing multiple census tracts. 


e Regional Connection Grants are available to public water systems proposing a regionalization 
and/or consolidation project. Additional subsidization is available in the form of grant in an 
amount of up to $3 million, not to exceed 50 percent of the total project cost. The proposed 
project must be a cost-effective solution that is intended to provide safe drinking water to an 
existing public water system. Eligible projects include: 


e Acapable, existing community water system proposes construction of a connection to 
provide water to a nearby public water system, such as a political subdivision of the state, 
school, homeowner’s association, etc. (excludes for-profit business entities) that is unable 
to provide safe or adequate drinking water now and/or in the future due to technical or 
cost challenges. 


e Construction of an interconnection between a community water system and a regional 
wholesale water provider that is necessary for the community water system to provide 
safe or adequate drinking water now and/or in the future due to technical or cost 
challenges. 


Additional subsidization will be provided in the form of grant or principal forgiveness because 
America’s Water Infrastructure Act of 2018 mandated changes to DWSRF additional subsidization 
that compel the state to provide additional subsidization through two distinct authorities. 


e Congressional authority: Additional subsidization issued with the Congressional 
authority may be in the form of grant, negative interest, or principal forgiveness. The 
Department will provide this additional subsidization as grant funds. Under state law 
pertaining to municipal borrowing, recipients receiving grants and loans are permitted to 
use bond authority for the loan amount only. 


e Safe Drinking Water Act authority: Additional subsidization issued with the Safe 
Drinking Water Act statutory authority must be in the form of negative interest or 
principal forgiveness. The Department will provide this additional subsidization as 
principal forgiveness. Under state law pertaining to municipal borrowing, recipients 
receiving a grant and a loan must obtain bond authority for the total project amount, 
which includes the amount of principal forgiveness. Recipients that represent a town, 
village, city of the third or fourth class, or a charter city with less than 30,000 inhabitants 
may opt to issue and use bond authority for the amount of principal forgiveness through 
a special obligation bond without voter approval, issued under Section 91.450 Revised 
Statutes of Missouri (RSMo). 
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The Department will determine whether to award an applicant’s additional subsidization as a grant 
or principal forgiveness, based on the borrower’s disadvantaged status, amount of funding available 
through each of the authorities described in the above bullets, the borrower’s existing bonding 
capacity, and/or its ability to issue bonds under Section 91.450 RSMo. The Department will notify 
each system which form of additional subsidization will be provided. 


Drinking Water Engineering Report Grants 


Additional subsidization in the form of a grant is available through the DWSRF to assist small 
communities with engineering costs to plan for drinking water system improvements related to the 
system’s compliance and ability to provide safe drinking water. Municipalities, counties, public 
sewer districts, and public water districts with a population of fewer than 3,300 residents may 
apply. Larger systems developing a plan to serve a system with a population of 3,300 or less may 
also apply. Funding is offered throughout the year and eligible applicants can submit an 
application to the Department at any time. Eligible applicants may receive an 80 percent grant 
with a 20 percent recipient match with a maximum grant amount of $30,000. Applicants 
qualifying as disadvantaged may receive a 100 percent grant with a maximum grant amount of 
$37,500. Applications are available online at https://dnr.mo.gov/document-search/drinking-water- 
engineering-report-grant-application-mo-780-2912. More information about Engineering Report 
Grants is available in Appendix 7. 


DWSREF BIL Emerging Contaminants Grant 


Additional subsidization in the form of a grant is available to assist communities in addressing 
emerging contaminants in drinking water. For a project or activity to be eligible, it must be 
otherwise DWSREF eligible and the primary purpose must be to address emerging contaminants in 
drinking water, with a focus on per- and polyfluoroalkyl substances. Projects to treat any 
contaminant listed on any of EPA’s Contaminant Candidate Lists (CCL) are eligible to be funded 
as long as EPA has not promulgated a national primary drinking water regulation for that 
contaminant. The CCL is a list of contaminants which are known or anticipated to occur in public 
water systems. Contaminants listed on the CCL may require future regulation under the SDWA. 


DWSRE BIL Lead Service Line Replacement funding 


Loan funding along with additional subsidization in the form of a grant is available to assist 
communities in addressing lead service line replacement and inventory projects. For a project or 
activity to be eligible under this appropriation, it must otherwise be DWSREF eligible and be a lead 
service line replacement project or associated activity directly connected to the identification, 
planning, design, and replacement of lead service lines. Any project funded under this program 
involving the replacement of a lead service line must replace the entire lead service line on both 
the private and public portion of the line. The project cannot replace just a portion, unless a 
portion has already been replaced or is concurrently being replaced with another funding source. 
More information about the Lead Service Line Replacement Funding is available in Appendix 8. 


DWSREF Planning and Design loans 


Short-term Planning and Design loans are available to pay for design-phase costs. These are zero- 
interest loans with terms of up to 5 years with principal repayment starting at the beginning of year 
4. Borrowers will be able to draw funds over a 3 year period without any payments due. The 
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borrower can opt to pay off the loan or roll the loan into a project loan through the DWSRF before 
payments begin in year 4. There is no maximum or minimum loan amount. Eligible costs include 
archaeological surveys, environmental or geological studies, preparation of engineering plans and 
specifications, and bid solicitation. 


Program commitments and state assurances 


Federal appropriations to the DWSRF program primarily fund high-priority infrastructure projects. 
However, the Safe Drinking Water Act also allows states to set aside up to 31 percent for authorized 
projects that support public drinking water program activities. See Appendix 3 for details on 
Missouri’s set-aside activities. 


The Department makes a number of program commitments and state assurances related to 
managing the DWSRF. See Appendix 4 for a list of these commitments and assurances. 


Plan for timely and expeditious use of funds 


Federal law and regulations direct states to manage all SRF programs in a manner that ensures 
timely and expeditious use of all funds. The Department developed a strategic plan for improving 
the prompt use of DWSRF funds. The plan includes, but is not limited to, increasing marketing 
and workshops; developing a DWSRF guidance for communities; targeting outreach to 
communities and privately owned utilities with large capital projects; streamlining processes to 
decrease the time from application to funding; and adoption of new project management tools for 
staff. 


Missouri Water and Wastewater Review Committee 


The Missouri Water and Wastewater Review Committee is a group representing three agencies, 
including the Department, the Missouri Department of Economic Development’s Community 
Development Block Grant Program, and the U.S. Department of Agriculture - Rural Development, 
which provide funding to communities for water and wastewater infrastructure improvements. The 
committee convenes once a month to review proposals and engineering reports, and make 
recommendations to optimize project funding. This collaborative effort is intended to stretch limited 
financial assistance dollars to support the greatest number of projects for Missouri communities. 
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Appendix 1: Comprehensive Project Priority List and 
Financial Tables 


Estimated Sources and Uses of Funds 


During FFY 2024, the DWSRF program expects to have approximately $392.7 million available for 
loans and additional subsidization. The estimate includes carry-over monies from previous years, 
repayments, interest earnings on investments of DWSRF resources, base, general supplemental, 
emerging contaminants, and lead service line replacement capitalization grants, and state match. 


Funds are allocated to projects that are on a Fundable List as approved by the SDWC. The amount of 
funds made available through this IUP may be revised at any time due to changing economic 
conditions. 


e DWSREF Base Capitalization Grant Funding 


The FFY 2023 DWSRF base capitalization grant provides approximately $8 million of the 
total available funding for FFY 2024. 


State match is 20 percent of the total amount of the FFY 2023 DWSRF base capitalization 
grant. The state match will be provided through a general revenue appropriation. 


The Department intends to use an amount from the FFY 2023 DWSREF base capitalization 
grant equal to 4 percent of the grant award for program administration, 10 percent for public 
water system supervision, and 15 percent for local assistance and other state programs. The 
Department also intends to set-aside 2 percent of the grant award for technical assistance to 
nonprofit organizations or state, regional, interstate, or municipal entities to assist rural, 
small, and tribal publicly owned treatment works. 


e DWSRF BIL General Supplemental Capitalization Grant Funding 


The FFY 2023 DWSRF general supplemental capitalization grant provides approximately 
$34.2 million of the total available funding for FFY 2024. 


State match is 10 percent of the total amount of the FFY 2023 DWSREF general supplemental 
capitalization grant. The state match will be provided through a general revenue 
appropriation. 


The Department intends to use an amount from the FFY 2023 DWSRF general supplemental 
capitalization grant equal to 4 percent of the grant award for program administration, 0.66 
percent for small system technical assistance, 3.15 percent for public water system 
supervision and 4.24 percent for local assistance and other state programs. 


e DWSRF BIL Emerging Contaminant Capitalization Grant Funding 


The FFY 2023 DWSRF emerging contaminant is 100 percent additional subsidization and 
will provide approximately $12.4 million of the total available additional subsidization 
funding for FFY 2024. 
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There is no state match required of the total amount of the FFY 2023 DWSRF emerging 
contaminant capitalization grant. 


No program administration or technical assistance set-aside will be applied for through the 
FFY 2023 DWSRF emerging contaminants capitalization grant. 


DWSRE BIL Lead Service Line Replacement Capitalization Grant Funding 


The FFY 2023 DWSRF lead service line replacement capitalization grant provides 
approximately $51.7 million of the total available loan and additional subsidization funding 
for FFY 2024. 


There is no state match required of the total amount of the FFY 2023 DWSRF lead service 
line replacement capitalization grant. 


The Department intends to use the following set-asides from the FFY 2023 lead service line 
replacement capitalization grant for lead service line inventories, design, and replacement 
projects in the form of a grant to eligible recipients. Amounts equal to 4 percent from 
program administration, 2 percent from small system technical assistance, and 15 percent 
from local assistance and other state programs set-asides. 
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List of FFY 2024 Applicants 


FFY 2019-2021 FFY 2022 & General Emerging Financial 
Applicant Old Base 2023 Base Supplemental | Contaminants | DWSRF Loan Assistance 
Add Sub Add Sub Add Sub Add Sub Request 


Anderson** $ 1,764,219 $ 1,537,481 | $ 3,301,700 
| [Anderson P&D Loan** | | | | $ 240,000 | $ 240,000 
Se SE SS SS 5 SL 0G I 
C| Archie P&D Loan $ 88,800 | $ 88,800 
| [Atlanta $ 711,730 $ 711,730 | $ 1,423,460 
| Audrain Co. PWSD No. 1* $ 613,000 | $ 1,957,206 


Barton, Dade, Cedar, Jasper Co. CPWSD No. | Po $10,000,000 | $ 10,000,000 
a SE 
C [Beton Fs r.0005000 
5209500 
[Brashear Sg a0 235,320 
a 
1538005 37,800 
a a E00 EZ 
0s 37500 
a 208 
a SO 
smo] S827 990-3 5,827. 990 
a 
Fs 0559505 5058.950 
c Sos [Ss 5000-5 2,060,000 
c Psa | SST | sa. m00 58 240,000 
c ee rk 
oD 
00-3 240,500 

c Ts anon | sao 00 | ST 99,7405 7.990.740 
c a eS 
ee KO ERK 
ee I EA 
a 2d 
[Filmore 7050 
eS I 
ps 00 307700 
500-5687 500 
Fs 38 000-3 254.000 
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Applicant 


Howard County PWSD No. 2 P&D Loan 


| C| Jasper 
Jasper County PWSD No. 1 
Johnson County PWSD No. 3 


ohnson County PWSD No. 3 P&D Loan 


Kahoka 


FFY 2019-2021 
Old Base 
Add Sub 


Sy (ees (| 
5 


FFY 2022 & General Emerging Financial 
2023 Base Supplemental | Contaminants | DWSRF Loan Assistance 
Add Sub Add Sub Add Sub Request 
8,907,800 
612,000 
Poe Z541,33 
Ps nse000]——SSS~dS——=«88 00] § 2,072,000 
$ 204,000 | $ 204,000 
$ 12,525,000 | 
PSC*S 3,668,000 |S 3,668,000 
$ 2,479,500 | $ 2,479,500 


668,000 
2,256,031 


$ $ 668,000 

2,584,832 | $ 1,621,075 | $ $ 6,461,938 
$ 
$ 


Kahoka PED Loan en ae 328,800 [ $328,800 
Knox County PWSD No. 1* 2,521,000 | $ 4,400,778 
$ 


| C[Lafayette, Johnson, and Saline Co. CPWSD No. 2 | | | $ 17,175,250 17,175,250 | 
$ 


[C[teGrnge SSCS 


LaGrange 
Licking 


Missouri American Water - St. Charles and St. Louis 
Counties 


Osage County PWSD No. 3 
Osage County PWSD No. 3 P&D Loan 


| 

$ 62,500 | $ = $ 62,500 
EEK 
Ps__tx00000 |__| 8 1,300,000 [ $2,600,000 
Ps__2,017,242 [| 8 1,501,800 [| $3,519,042 
eS SC 
PS aera | ——*dS 89D S 3,568,950 
rs___1500,000[ | $1,500,000 [ $5,258,546 
Pi 2,923,820 [$3,729,108 
S376, 180 TS __376,180 
a C7 
eS 27d 
Soros —~*dS «BL AAT |S _1,828,216 
eS 08 
Ps__rasapest «dS 500,000 | $2,606,660 
PO iS 58510 |S 3,585,170 
iS 152,040 $152,040 
PS amo SC*dS «8 TDS _—4032,2AR 
Pd iS 108,000 TS __168,000 
SS 2,039,326 
S150 S533, 350 
pS 208,650 5 268,650 
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FFY 2019-2021 FFY 2022 & General Emerging Financial 
Applicant Old Base 2023 Base Supplemental | Contaminants | DWSRF Loan Assistance 
Add Sub Add Sub Add Sub Add Sub Request 


Pamyra SSCS iid SEO SRO STS|S__ 530,165 
PSSST _—~«407,625[S 407,625 
5__2eroroo] id SSSSC~d SSS 2.570, 700] 5,147,400 

jerce Ci FE: ) TT 
[Od —C~dCtC~CSCSCS ‘GTEC 


Pike County PWSD No. 1 $ 2,700,145 $ 2, 700. ioe : 5,400,290 
C[Platte Co. PWSDNo.8 SSCS Se ea 
C| Platte eT aE PWSD No. 8 P&D Loan 205, 00 : 205,800 
Portagevile SSSCSC~C~* [SRB aOO |S BBZTADO YS 7.288, G00)§TT-770,600 
7,695,908 oo ai ors 5,391,805 
C| Sibley 956,500 


eS [SugarCreek ee sss—i—isSSY | | | te 12,972,063 | 
c Tri-County Water Authority 11,742,000 : 11,742,000 
C/Tri-County Water AuthorityP&DLoan PS 1,382,000] $ 1,382,000 
Engineering Report Grants a0 000] 5 00.000 
Total Comprehensive List Projects $ 7,195,081 $ 352,369,769 


Note: C = Carried over from the last Intended Use Plan 
* Applicant has a max bonding capacity that the loan amount cannot exceed. 
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Drinking Water State Revolving Fund 
Estimated Sources and Uses of Funds 
Base/General Supplemental/Emerging Contaminants/ 
Lead Service Line Replacement Combined 

FFY 2024 Intended Use Plan 


Estimated Sources as of December 31, 2022 


FFY 2019 DWSRF Base Capitalization Grant (federal portion only) 295 
FFY 2020 DWSRF Base Capitalization Grant (federal portion only) 8,145,050 
FFY 2021 DWSRF Base Capitalization Grant (federal portion only) 19,158,322 
FFY 2022 DWSRF Base Capitalization Grant (federal portion only) 12,354,000 
FFY 2022 DWSRF General Supplemental Capitalization Grant (federal portion only) 31,720,000 
FFY 2022 DWSRF Lead Capitalization Grant (federal portion only) 49,980,000 
Anticipated FFY 2022 DWSRF Emerging Contaminant Capitalization Grant (federal portion only) 13,319,000 
Anticipated FFY 2023 DWSRF Base Capitalization Grant (federal portion only) 8,039,000 
Anticipated FFY 2023 DWSRF General Supplemental Capitalization Grant (federal portion only) 34,278,000 
Anticipated FFY 2023 DWSRF Emerging Contaminant Capitalization Grant (federal portion only) 12,438,000 
Anticipated FFY 2023 DWSRF Lead Replacement Capitalization Grant (federal portion only) 51,736,000 


Loan Repayment Fund 112,782,625 


Estimated DWSRF portion of Loan Repayment Fund Investment Interest (1/1/23 - 9/30/25) 

Reserve Release Repayments (1/1/23 - 9/30/25) 

Direct Loans - Principal and Interest Repayments (1/1/23 - 9/30/25) 

Pledged Loan Principal Repayments Net of Bond Payments Due (1/1/23 - 9/30/25) 

DW Subsidy Fund Investment Earnings * 

State Match - FFY 2022 Base Capitalization Grant ** 

State Match - FFY 2022 CWSRF General Supplemental Capitalization Grant ** 

Estimated State Match - FFY 2023 DWSRF Base Capitalization Grant * 

Estimated State Match - FFY 2023 DWSRF General Supplemental Capitalization Grant ** 
Total Estimated Sources 


1,976,559 
16,690,065 
483,795 
18,686,841 
28,475,000 
2,368,305 
3,172,000 
1,607,800 
3,427,800 


430,838,457 
Estimated Uses 


Undisbursed Amounts Committed to Existing Projects 8,940,885 


Remaining Balance for Administrative Expenses from FFY 2019 DWSRF Base Set-Asides 295 
Remaining Balance for Administrative Expenses from FFY 2020 DWSRF Base Set-Asides 8,145,050 
Remaining Balance for Administrative Expenses from FFY 2021 DWSRF Base Set-Asides 6,012,140 
Remaining Balance for Administrative Expenses from FFY 2022 DWSRF Base Set-Asides 3,829,740 
Remaining Balance for Administrative Expenses from FFY 2022 DWSRF General Supplemental Set-Asides 1,839,760 

Estimated 21% Set-Aside Expenses from FFY 2022 DWSRF Lead Service Line Replacement (pass-through) 10,495,800 
Estimated 31% Administrative Expenses from FFY 2023 DWSRF Base Set-Asides 2,492,090 
Estimated 12.04% Administrative Expenses from FFY 2023 DWSRF General Supplemental Set-Asides 4,127,880 

Estimated 21% Set-Aside Expenses from FFY 2023 DWSRF Lead Service Line Replacement (pass-through) 10,864,560 


FFY 2019 Base Capitalization Grant Additional Subsidization 
FFY 2019 Base Capitalization Grant Disadvantaged Community Subsidization-Required 
FFY 2020 Base Capitalization Grant Additional Subsidization 
FFY 2020 Base Capitalization Grant Disadvantaged Community Subsidization-Required 
FFY 2021 Base Capitalization Grant Additional Subsidization 
FFY 2021 Base Capitalization Grant Disadvantaged Community Subsidization-Required 


398,441 
1,163,940 
2,717,540 
1,164,660 
2,715,160 
1,163,640 
1,729,560 
1,482,480 
15,542,800 
13,319,000 
24,490,200 

1,125,460 


FFY 2022 Base Capitalization Grant Disadvantaged Community Subsidization-Required 


FFY 2022 Base Capitalization Grant Disadvantaged Community Subsidization-Optional 


FFY 2022 General Supplemental Capitalization Grant-Required 

FFY 2022 Emerging Contaminant Capitalization Grant Additional Subsidization-Required (estimated) 
FFY 2022 Lead Service Line Replacement-Required (estimated) 

FFY 2023 Base Capitalization Grant Additional Subsidization-Required (estimated) 


FFY 2023 Base Capital 
FFY 2023 Base Capital 


ization Grant Disadvantaged Community Subsidization-Required (estimated) 


ization Grant Disadvantaged Community Subsidization-Optional (estimated) 


FFY 2023 General Sup 


plemental Capitalization Grant Additional Subsidization-Required (estimated) 


964,680 
1,848,970 
16,796,220 


FFY 2023 Emerging Contaminant Capitalization Grant Additional Subsidization-Required (estimated) 12,438,000 
25,350,640 


(2,128,300) 


FFY 2023 Lead Service Line Replacement-Required (estimated) 


Reduction of Required Amount for Planned Awards 


Anticipated Additional Subsidization Available for FFY 2024 DWSRF IUP Projects 122,283,091 


Anticipated Direct Loan Closings between 1/1/23 and 9/30/23 

Anticipated Grants Awarded between 1/1/23 and 9/30/23 

Anticipated Loan Funds Available for FFY 2024 DWSRF IUP Projects 
Total Estimated Uses 


593,700 

2,128,300 

249,085, 166 
430,838,457 


* Includes Drinking Water Subsidy Fund Investment Earnings for bond series 2015B, 2018A, and 2020B. 
** State match will be provided through a General Revenue appropriation. 


Missouri Drinking Water SRF Intended Use Plan | Page 19 


Loan and Grant Commitments 1/1/23 through 9/30/23 
Pineville 593,700 $ 1,781,100 $ 2,374,800 


Engineering Report Grants - $ 347,200 $ 347,200 
Total Commitments 1/1/23 through 9/30/23 593,700 $ 2,128,300 $ 2,722,000 
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Allocation of Available Loan Funds — Base, General Supplemental and Emerging Contaminant 

Missouri law requires that twenty percent and fifteen percent of available funds, respectively, shall be made available to water systems serving populations of 3,300 or less (designated as 
very smallcommunities) and water systems serving populations of 3,301 to 9,999 (designated as small communities). The remaining sixty five percent (designated for general community) is 
not restricted by population served. 


¢ The fundable project lists may change significantly between the draft Intended Use Plan placed on public notice and the final version approved by the Safe Drinking 
Water Commission. 
¢ The inclusion of a project on the fundable list is not a guarantee of funding. Other factors, such as timely progress, compliance with program requirements, and funding 
availability, may impact project funding. 

Loans 


20% 15% 65% 
Very Small Small General 
Community Community® Community 


Allocation of Available Loan Funds: $ 43,714,073 | $ 32,785,555 

$ 18,274,499 

Total Funding Assistance Planned (2) $ 61,988,572 | $ 61,063,949 $ 30,514,800 | $ 249,085,166 
ee ee 


po 
Total Loans on Fundable List (1) 61,988,572 | $ 61,063,949 $ 19,776,485 | $ 193,850,462 


Additional Subsidization® 
Very Small General 
Community Small Community Community Lead Service 
(AG) (AG & EC) (RCG & ERG) Line® 


12,837,819 23,019,361 
3,000,000 ps 5 501 982 | 
| Engineering Report Grans(ERG) | sono] fs 0,000 | 
s 5,100,269 asasooo | S10, 783,269 | 
4,737,550 ee eee 


Lead Service Line Replacement (LSLR) Add Sub (5) FP $ 49,840,840 | $ 49,840,840 


Lead Service Line Replacement (LSLR) Set-Asides (5) $ 21,360,360 | $ 21,360,360 
Total Funding Assistance Planned (2) $ 41,882,457 | $ 12,837,819 4,945,000 | $ 71,201,200 | $ 130,866,476 
Po es ee 


Total Additional Subsidization on Fundable List (1) $ 41,882,457 12,837,819 4,545,000 | $ 34,683,317 | $ 93,948,593 
a ee ee 
Balance Available after Additional Subsidization Funded (3) 13,176,975 | $ 36,517,883 | $ 49,694,858 


(1) From the Project Lists on the subsequent pages. 

(2) Funding Assistance Planned = Allocation + Transfers. 

(3) Balances may be shifted to other categories to fund projects that are ready to proceed. 

(4) Refer to the Additional Subsidization section within the IUP for a detailed explanation of eligibilities by grant type. 
(5) The Lead Service Line allocation includes Additional Subsidization and Set-Aside funds. 
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DWSRF Fiscal Year 2024 Project Priority Lists 


Additional 
Loan Amount Subsidization 
Amount 


IUP Amount 


Applicant Project # Requested 


Carryover 
Disadvantaged 
Priority Points 

Description/ 
Needs Category 
Service Area 

Population 

Additional 
Subsidization 
Funding Source 


Note: An explanation of the abbreviations and codes appears at the end of the project lists. 


DW291370-01 TP, Dis, Stor Rehab 1,16 $ 5,391,805 | $ 2,695,902 | $ 2,695,903 


6 695, 
DW291365-01 pater al $ 810,863 | $ 221,730 | $ 462,330 G 
396 


pwaoisesorA| >| 306, 8 aaoaoops _—aaneuop CS 


DW291382-01 | Well Rehab, Stor, Dis 180] $ 5,258,546 | $ 1,500,000 | $ 1,500,000 G 

DW291400-01 Well, Dis $ 3,253,124 | $ 1,412,743 | $ 1,840,381 G 
Ppwasia00-0a| —sPDSSC~dCi‘“‘CIO‘CCS arse Sawant SSSC~dTSC*C~*” 
Ppwasr7e-wa | __- PD | 246s] $ 328,00 A 

Stor Rehab 

Fisk PED Loan™ Powaroroa| p> —S~«dY~SCSSCt SCO S ——ao7oo SCS SC~*” 
Moniteau Co, PWSD Wi? AG 
Anderson" -AG [pw291367-01 | Dis Well Stor | _1919| $ _3301700[ $____isa7aei| $s _17eazi9[ 6B _| 
Anderson PaD Laan | Dw20137-01A[ PD‘ 1919] $240,000] $ 240000) —S——s<d|——SCSC—~*” 
“AG 
[pwo91225-03 | Swords | 2224 $ 8 907800[ s__ago7800]——S—SsdT SSS 
Granby PRD Loan Ppwasrs-03a[ p> ———~«dY~SCia2a S$ —atz000 $ tao sd SS 
[2 [66 [Golden cry pw201306-01_| Dis StorRehab_| _o56| 8 _Seatsoo[ s __seansoo[ ———~<i|——S—~d 
[ [oT 66 [Golden cy PED Loan | Dwoora96-01a p> _—«dY ~~ Ss zon o00f s 20400 ~——SC~CSSSCS~* 
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ro) 
££. o 
ole 
cs 6 
ae 
Cas 
7 
oO i 
Ww 


Applicant 


Carryover 
Disadvantaged 
Priority Points 


Camden County PWSD No. 5 
P&D Loan 


Howard County PWSD No. 2 
P&D Loan 


Osage County PWSD No. 3 


| || 5 | 


aE 
Baa 
Mei 


Loan 
Cape Girardeau County PWSD 
No. 2 


Cape Girardeau County PWSD 
No. 2 P&D Loan 


Osage County PWSD No. 3 P&D 


Additional 
Subsidization 
Amount 


IUP Amount 


Requested Loan Amount 


Description/ 
Needs Category 
Service Area 
Population 
Additional 
Subsidization 
Funding Source 
Est. Financing 
Schedule 
FY - Quarter 


Project # 


Pwasiseoaf > —_—| 
DW291380-01 Dis 
pwaoises-conf ep | __iwe2l's__osa7a[s _osersf sd 
 pwasises.1 [bs | mops _avasaaa's _apzaea0f «dS 
PD 707 


DW291395-02A $ 376,180 | $ 376,180 


DW291405-01A 1,042 316,800 


DW291407-01 Dis $ 2,072,000 | $ 934,000 | $ 1,138,000 


730 


DW291216-03 Well, Stor, Dis 1473| $ 5,331,350 | $ 5331350, [| 25-4 


25-4 


24-2 


pc} | 43 


Be 


rc} | 41 
fc{ | 41 
HmE; 
mE 
mE 


pc] | 27 | 


Platte Co. PWSD #8* 


DW291273-02 TE) EL SC 


24-4 


Archie 

Archie P&D Loan 
Audrain Co. PWSD #1* 
New London** 

New London P&D Loan** 
LaGrange 


Powar0s | bs + amos osisoo[s _osasoof ———S«dT SSCS 
Ppwasra-osn[_pb_—+| —_1i7o[ s_sa00[s sao «dT SS 
P pw2si3040s | _dis__| _14ss[ s__aps7206[s e130] ———+4 
[pw2sis%0-01 | _dis_—«t mf _ssasai0[ ss ssasai0{ «dS 
Ppwasss0-01a | p> id SSL S —sts0a0 s _—is2oat Sid SSCS 
P pwasiseso1 | dis] saif $ _eraaoo] s _zaaoo] ———~+d| 
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24-4 
24-1 
25-4 
25-4 
24-1 
25-4 


> ® 
xe) 2) ie cc O fey) 
_ = © 
5|o| = 5 8 2s is gB23/é2 
Lis fo} =o qs Additional £ os 9 | 
oO} ec] o . : 5 o 8 IUP Amount woos fos QNYM! 6s 
>} sl > Applicant Project # £O os Loan Amount Subsidization | & 3 om] ¢ o 
E)S| #2 rr} Sse Requested SZ AZlLlis 
oe} o| = n 2 2 Amount Ss — oO 
O| | ° oo 9 q2itzli un 
2x a 3 Pr o | ¢ a 
Oo} oa cS co} w 
[|_| [canton BC DERiaTa3 | P| ayaa] 8 _srsoops | 837,500 Zid 
[1 [25 [caGrange -EC DERW#-23[ P| 931] $ 62,500 562500 2a 
Very Small Community Total| $ 111,264,883 | $ 61,988,572 | $ 41,882,457| 
Small Community (Systems that serve a population of 3,301 to 9,999) 61,063,949 | $ 12,837,819 
Pike County PWSD No. 1 - RCG DW291231-02 6,655 5,400,290 | $ 2,700,145 2,700,145 |_ «4 25-4 
101 | Clark Co. CPWSD #1 - AG, EC DW291301-02 Dis, TP, Stor 7,990,740 | $ G, EC 24-3 


BE Sd County PWSD No.1-)  w291408-01 a 6,500 4,632,248 | $ 2,232,124 2,400,124 mf | 25-4 


gg |Nodaway County PWSD No.1 | wo91408-01A 168,000 168,000 
P&D Loan 


| | foe Harrison County PWSD No. 2* DW291399-01 Well, Dis 6,613 4,541,332 | $ 3,582,000 a ae 25-4 


Barton, Dade, Cedar, Jasper Co. 
71 CPWSD #1 DW291383-01 10,000,000 | $ 10,000,000 


Ga Palmyra** - EC pw291388-01 | P'S eas a 3,595 3,310,165 | $ 2,363,615 946,550 | ec | 24-4 


1c | | 71 |Palmyra P&D Loan** Dw291388-01A {| PD | 3,595 407,625 407,625 a 24-1 


hele 57 |Johnson County PWSD No. 3 pw291402-01 | TP Stor 7 neveb, 4,427| $ 2,479,500 | $ 2,479,500 a a 25-4 
a7 oan eeu PN Noes DW291402-01A 4,427 668,000 668,000 24-2 
P&D Loan 


Stor, Stor Rehab, Dis 


| |_| 56 |Knox County PWSD No. 1* DW291354-02 3,947 4,400,778 2521000 [| | 25-4 

| | | 53 |Jasper County PWSD No. 1 DW291131-02 a 5,500 3,668,000 3668000 [| 25-4 

| | | 36 |Cole County PWSD #4* DW291208-04 7,568 5,771,090 5631000 [| 25-4 
Lafayette, Johnson, and Saline : 

| | | 32 |Cass County PWSD No. 2 Dw291079-02 | Dis 5,500 3,053,950 3,053,950 25-4 


Small Community Total 77,141,158 3 61,063,949 12,837,819 SE 
ee ee 
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FY - Quarter 


olan 2 8 
~|%| = pe o¢ w 8 5 2 o & 
S183 Ss 42 Additional | £9) 255 
ole} o : : a8 o 8 IUP Amount seh ag ONY) 6Go5 
ol > Applicant Project # =O = Loan Amount Subsidization | 5 om] ¢ o 
E)s|2 5 22 Requested SSP e2G 
o|o/} = n 2 2 Amount oa B@si kos 
(s) o (o} oO xe) {eo} <x 2st oN > 
2) a3 nm as|2 & 
Q|o z ao] 
101] CCWWC - Monroe City - RCG DW291070-09 | _ ] ” TTT 24-1 
| c | | 83 |CCWWC - Laddonia - RCG DW291070-08 |__Ps _| 73,672 2,060,000 “515,000 1,545,000 a 24-2 
1c | | 75 |Tri-County Water Authority DW291181-05 120,000 11,742,000 11,742,000 a 24-4 
rs] pwasiiseo2 | Ds ——~«|~—~i13,7883 6,642,528 gemnse | SSC«dSSSCSC~*dSC*it 
45 |Moberly P&D Loan DW291158-02A 677,328 24-2 
dig | CUE inercan Water Se] sayytara70an7 1,100,000 | $ 24,822,600 24,822,600 24-2 
Charles and St. Louis Counties 


General Community Total 55,566,456 51,021,456 4,545,000 


ee 44,496,389 13,176,975 |_| 
Total Fundable List Projects] $ 243,972,497 | $ 174,073,977 | $ 59,265276| —~*«| 


Balance of Fundable lis} $ 44,496,389 | $ 13,176,975 po 


Total Fundable Contingency Projects] $_—- -[$_—- |s - ~+| | 


Star Dis 


| c | D | 90 |Jasper DW291386-01 | Dis, Stor, Well Rehab 12525000} | | 
PC] | 75 [Fillmore pw291393-01 3770250 | | 


Well, Well Rehab, Stor 


To] p= 


Pe |_| 34 [aibley pw201369-01 a AE 956500 | | 
[| 3 [Sugar Greek pwa9ises.o1_ [ps] so § 972065 | 


fo] fie anor [SSE] ro] ssn 5 0lU a 


| |_| 36 |Boone County PWSD No. 10 DW291076-02 | Dis 4,652 5201500[ 
PC] | 29 [Clay Co. PwSD #9 DWw291392-01 2532 1,722,180 ee 
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Additional 
Loan Amount Subsidization 
Amount 


IUP Amount 
Requested 


Priority Points 
Service Area 
Population 
Additional 
Subsidization 
Funding Source 
Est. Financing 
Schedule 
FY - Quarter 


Applicant Project # 


[25000 | $ 60,0000] dT 
Total Planning List Projects|_$ 107.997,272[$ - |$ - |_| __| 


Total Balance Remaining after Projects Funded $ 44,496,389 | $ 13,176,975 ee ce 


Description/ 
Needs Category 


® 
> 
(e} 
2 
= 
© 
Oo 


a Disadvantaged 


Description/Needs Category 

ID [Disadvantaged SCSC*C~“‘“‘C;*C*‘*dtSUO—Sloracge’ —SCSC~*~“‘*C*C*C*CSCSCS Stor Rehab - Slorage Rehabilitation Ci 

Well Rehab - Well Rehabilitation 

RCG_ |Regional Connection Grant Rehab - Rehabilitation PD - Planning and Design 

[Additional Subsidization Funding Source [P-Plamning SSCSC~—SSC TSC 
B Base 

[G |General OOCOC—OSOSOOOCCCCSDSSC NSSSOCOOOOCCOCOCOCOCOCOCSCSCSCSCSCSdSCNN NS “CCS 

FEC [Emerging Contaminants OOOOOCCCSYS NS 

Notes: 


* Applicant has a max bonding capacity that the loan amount cannot exceed. 

** Application not ready to proceed by March 1, 2023. 

Final eligible costs will be determined as documents are submitted and the project progresses toward loan closing. 

Financing schedule shown is for planning purposes only. Final scheduling will be determined as documents are submitted and approvals 
obtained. Carry over projects from the FFY 2024 list must reapply to be considered for the FFY 2025 list. 
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List of FFY 2024 Lead Service Line Funding Applicants 


Lead Service Lead Service Lead Service Total 
“ine salad Line Financial 
Applicant Project Type Replacement Replacement Replacement Aavicisncs 
Add Sub Set-Asides (eat Beciset 
(Grant) (Grant) q 


CSC Lois Wate rir 0000 rr 007 
C[Platte County PWSDNOSiSE@ SiS OOS SOOT S 100,000 
C[Rosebud SS SSSSCSCSC~*ESE,SERP«S RTE CE SiS TR ORT 
C[Cole County PWSDNo4 ISL TSERPISIR] =< S___1oas00 S147 500] $250,000 
C[flingion SS SCSC~*dSE CS CE SSS«*S 200,000 
C[Freeburg———~*dSEC*d SoS iS _ 110,000 
C[Ashland ~~ SRP «dS «BOO STIR OO] S 200,000 | 
C[Califomia_____ESELTSERPISIR[S soot | «iS 225,000 
C[Park ils Ci CT S*S «80D STROOD] S 200,000] 
C[Bourbon ————SSS—~*iSER SERPS SOOO CESS 150,000 
C[Mewer SSCSC—~S CdS CO Cd iS 12,000 
C[kirkwile ——SS—~iSECSSC~*dS 0S SOTO S 50,000 
C[Vernon CPWSDT JT SER TSERP__[ |S 98400[ $141,600 | $240,000 
C[ReynoldsPWSDI——S—idSER CdS CESSSSSC*dS = 200 
C[BoonePWSD IOI SE TStRP__[ __—*[S S280 S 119.180 | S___202,000 
C[Braymer——SSSSSC~*ESE, SERPS sooo S| «dS 135,000 
C[Walker ———~*dSEL.ESERP_[ 810,000 i iS 130,000 
C[SullivanPWSDT iS «dS 20000 Sd iS 200,000 
C[ShelbyPWSDT JE SELTSERP___[ 8 202000 |__| $_ 202,000 
C[Wellington_____JISELTStRP__|—s«4[ SS soaa7 [8 aaa S 78,750 
C[Unionvile iS CS oO CSS 200,000 
C[Clark County CPWSDT frst fs sono] | YS 300,000 
C[Atchison PWSDT JI SER TSURP___[8____s5287[ SSS iS 5287 | 
C[Henry County Water Company ___JLSELTSERP____[$___s20000[ |__| 8 __ 320,000 
C[Ray CountyPWSD2 iS S* SOOO S _TATSOO S 250,000 
C[leadwood ———SSSSSC~*iSER SERPS sO CE «d'S 300,000 
C[Viburnum ESE TStRP___[ 8 ____300000[ |__| $300,000 | 
C[Mea—S*dSERP, SER [825,000 id iS 25,000 
C[Ripley County PWSDNoT__[rstt_—————S<d S000 | S300, 000 
C[Ava SS —~*ESER, SERPS |S __205,000[ | dS 225,000 
C[Centerown——————SSSSCSCSC~*iSELTSERP | SS COTS S __—BRSOOY S__150,000 
C[Schuyler CPWSDT———~*i«SEEC*S ooo CE «iS 200,000 
C[MadisonPWSDT________]tStt___| 8__300,000[ {| | $300,000 
C[JacksonPWSD2__————idSER Cid RTOS TROT S_ 70,000 
C[Centaia Sidi «dS 102,50 397,500. $500,000 
C[Marshfield iS i iS 102,50 S__247,500 S$ __350,000 
C[Appleton yi C«dS OOO CE S«d SS _ 80,000 
C[Keytesvile ——SSSSCSCSC~—SSE CdS SO CY SiS 


C[Stone PWSD1 sth iserp_[ ——S«d Sse | SIR TR 
C[lauie SSCS CdS OT CCCdESCCCSC*d 
C[Mansfield———SSSSSSC—~idSE «dS OTC SCS 
C[Pilot Knob JTSEhTstrP___[$ sooo] «dT ——SSSSCSC—S 
C[Parma———SS~*dESE, SERPS 77625 sd iS 177.025 | 
C[Naylor iS «dS 20000 SS _200,000 
C[Bollinger PWSD1____________]TSELTSCRP___[ 8 300,000[ {| YS __ 300,000 
C[Willamsvile —_______JESELISERP___[ 8 ___17a000| |__| $__178,000 
C[Caledonia JT SEL TSERP___| 8 80,000| |__| $___ 80,000 
C[PurdySSC—~ES Cd C*d SOS STAT SOO S 250,000 
C[Mighlandie iS Si i S102 500 S__23,000 S___325,500 | 
C[Ripley County PWSD No.2 |ISELTSURP___[S8 mao S| «dS 209.250 
C[KansasCiy—S~*dESESERP | «dS 10ST S SAT SOD] S 3,570,000 | 
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Lead Service Lead Service iigad Sareea Total 
eine eine Line Financial 
Applicant Project Type Replacement Replacement Replacement Ae ciatavice 
Add Sub Set-Asides ean Request 
(Grant) (Grant) q 


C | Wheatland srr str rr 
C[Marble Hil________]ESELISERP___[$___142200[ [|__| $_142,200 
C[Advance_——————S~*dSEL,ESERP_[ 8200250 | iS 200,250 
Pationsburg ESE ESERP_[S___50,000[ | iS 250,000 
amar CSS SOS | iS S| 
C[Oak Grove SSOSCSC—SSCSSS OOS 59,00 S 100,000 
C[CannonPWSDA Cid CdS SOOO CE «dS 50,000 
Sweet Springs] ESERESERP___[ 8___250,000[ | ______] $250,000 
C[Oscola SS SC—~SE CdS SOOO SS 20,000 
Barton, Dade, Cedar, Jasper CPWSDT_|ESELLSERP___[$___1s308[ S| SS —~d STOR 
C[Cole PWSDNo? SED «SOS S 1 097,500] 81,200,000] 
Pilot Knob Rural WaterDiwwict____JUSEEISERP__[S__songoyy SSCS «300,000 
C[leesSummit Sd S* SOOO STOTT S__250.255 
Fulton ~*SSER SERPS 102,500 S147 500 S___ 250,000 
a 
$ 


C[Bowling Green ESL ISERP___ |S sogu0| ——is 30,000 
C[Matthews———SSSSSSC—~dSEE Cd Cid SOS BBSOO S__150,000 
raredo—SSSCSCSCS—~SE CdS CCS CCS 60,000 
C[Caroltion JE SERP,ISER___[$____20asea[———Sd| S*dS 208 598 
Drexel —SC~*dSEE «S00 i 250,000 
C[Fxcelsior Springs_————————*dSER SERPs SS SSS RTT S__132.500 
C[Vandaia——SSCSC~SEC«d SOO CSS 250,000 
Wayne & Butler PWSSD4_____Jistl_______[ 8 250000] i 250,000 
fArcadia SS ~*SESEESERP_[S___275,000[ | iS 275,000 
Monet_———idSEE CSS | 
rim iE SSO iS 150,000 
Tasper_—~*SESE CdS 800 Cd SS —~* S __390,000 
C[Ash Grove SSCS CSSC*S COS STAT SOO S 250,000 
[Weableau Public Water Supply __|USELISERP___[S__Touooyy S| «i 100,000 
C[Moicom SS ~*iSEL,SERP | SS«d SRR SOOO S__167,808 | 
C[Buckner SSCS CdS TOS SSO S__ 87,000 
Senath «iS OOO CP «dS 350,000 
C[Village ofBighake | SERTSERPISER|S __65,000| sd SiS 15,000 
reeton—SSC—~*SE CS AO iS 16,400 
Davies PWSD2___——————~*dSET—SSC*d S000 | iS __250,000 
Puxico——SSC~*dSEESERP | C*dS CRS «RATES __166,900 
5___2050,000 51,600,000 
5___ 2,050,000 11,600,000 
i L 


7,050,000 5,580,000 
1.299,700 | $1,870,300 [ $3,170,000 
686,750 | $988,250] § 1,675,000 
102,500 [$1,790,860 | $1,893,300 
102,500 907,110 
102,500 735.470 
102,500 695,380 
102,500 430,220 
102,500 427,770 
i SLI 


376,810 


aes 
P24. 550 
_ 
Ps__11s16 | 


MO American Orrick A 192,570 


222,950 


$ 113,616 192,570 


—===2 
7 
al 
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Lead Service Lead Service iigad Sareea Total 
eine eine Line Financial 
Applicant Project Type Replacement Replacement Replacement Ae ciataviee 
Add Sub Set-Asides ean Request 
(Grant) (Grant) q 
= = 


MO American Pom-O-Sa Heights 


IMO American Tefferson City Northern [ESEI_____| [8 ___1ia4si[ 816479 [$27,930 
IMO American Monsees Lake states |USEI_|8_27@0[ S| SiS 7.0 | 
IMO American Taxson states [USE| «SCOR SS ORES 26,583 | 
IMO American Hickory Hills _|USII__[S__20s0. SS] «dS 22,050 
IMO American Pevely Farms _|UStI__| [S866 S___as0a [S21 193 | 
IMO American Anna Meadows _JLSEI_____| [88036 [$___11s04[$____19,600] 
IMO American Take Carmel____|UStI___| [S788 2s s__19.110] 
IMO American Lakewood Manor__JUSEI_____|______[S___6228[S___ 8.962, 
IMO American Table Rock Exiates__|LSEI__|[S aso S| 
IMO American Golden Acres USI SiS SCO 
IMO American Spokane Heights ____JUSEI______ |__| 8 ____2.813[S___4,047, 
IMO-American Redfield _____|tStI__| |S 
a 7 32,000 
Siecle ~*dSEE iS 2800000 iS 250,000 
C[Clarkton——————~*dSE «dS 220000 dS 220,000 
Bell Gy «iS iS 00 iS 228.000 
C[Lincoln iS CdS 6 |S (iS 129,096 | 
C[WestPlams——SS—~iSECS SiS SOS ETI S 105,005 | 
C[Versailles. ———SSSCSC—~iSE CS OO CE «dS 192,000 
C[Cape Grardean————SS—~dSEECSCSSSSC~dS SOS SBT SOO S 500,000] 
C[CassPWSD2 iS Si S102 50S 395,500 498,000 | 
Oran ~*ESE ST iS 102,500 $197,500 $300,000 
C[Madison———SSOSCSC—SSECC~dS OE SS 0] 
C[BoonePWSD4 SiS CSSC*S TST STB | 
C[MeDonaldPWSD2_____fLsit_———+4ts sop | SiS 250,000 
Flohnson PWSD3——iESEECSC*dS STAYS 283.007 | 
C[Lincom PWSD2 iS Cd CdS RESTO S 114,600 
C[taPhta—SSCSCSC~SEC~dS CE C*dS 20.000 
PikePWSDT—————~*dSER SRP SS TOSS __2OTSOO YS 400.000 
C[Atanta———SSSCSC—~S CdS SOOO CESS 150,000 
C[Marceline iS «dS 250000 iS _250,000- 
C[Windsor iS SS 9S iS 190,000 
C[Andrew PWSD2___——————~idSEE—SSC*d S20 TS iS 290,000 
[Keamey iSO —C*S COS S 26,000 
C[Carenile———SSC—~SE SiS moos CCS 280,605 | 
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Lead Service Lead Service iigad Sareea Total 
eine eine Line Financial 
Applicant Project Type Replacement Replacement Replacement AB cintavied 
Add Sub Set-Asides ean Request 
(Grant) (Grant) q 


Frederckiown ist’ so] ar] 
C[Trenion —————SSSSSSSCSCSC~*dESER SER C«dS «SRS STO S _ 88,000 
Troy SSE i S102 500 908,330 1,010,830] 
C[RayPWSDT SiS CSCS «SST HOS 29.400 
[Conway iS iS 82,000 S$ _118.000 FS 200,000 
Hermann Cid CPCS Ta 
Platte CoumtyPWSD 1 JESELESERP__[ [8 ®2000[S 118000 S___200,000 
Stoddard PWSD4———S—~dSET «dS OT CESS S«* 300,000 
Moberly iS SERPS «SOS TIRES S 235,000 
[Malden —_————~*YESELESERP_[——_*[S 102.500 S$ 316.225 $418,725 | 
Quin ———~*dSE SERPS oS CS 5__126,875 
$ $ 


fArehig——— rst rs 00 TSSOV |S 378.000 
C|Taney County PWSD 2 LSLI Po $ 6,150 | $ 8,850 | $ 15,000 
Si Pets SIT 00 77.000 [300,000 

A $ A 


fimo iS CS oo CE «SS 100,000 
C[Burlington Tunction—____————*iSm®_———Sid S000 | iS 250,000 
FasperPWSDI—SESE CT «dS 102 S00 SAO SOO |S 1,507,000 

[Gideon SSCS SO CC™C~‘~*SC“‘CS;S CS 
C[fveron SSCS SSO 125,000 
C[Molland iS «dS 250000 YS 250,000 
C[Wayne PWSD3___—idSEE «dS 0000 S100, 000 
Silex —~*ESEECSS SOO iS S00] 
C[BoonePWSD9_—————SS—~*iSER SERPS C*S CSRS S SOTO S _ 85,000 
C[Marinsbure———SSSC—~SE CdS OCS SiS 15,000 
C[Herculaneum frst |{s __aaes0[ Sd iS 680 
C[Marquand Jest tStrP___[ $125,000 | iS 125,000 
C[FastPrae———SSSC~*dSEE «dS 20000 Sd iS 200,000 
C[Grenfield ———————~*iSEE «dS 20000 iS 200,000 
[Flemington __——————idSEE iS 950 iS 95,000 
C[Funisville JE SELTSERPISIR|S____o7.500[ S| iS 7 500 | 
Pierce Giy—C~*dSE SSO Sd iS 115,000] 
Springfield iS SS TOSS GORDO S___ 766,400 
C[Canuthersvile iS CdS momo CE «dS 900,000 
Rolla ~*dSER SERPS «S10 SOS 197 SOOS 300,000 
C[Greene ComiyPWSD6 SSNS iS 102 SO STAT SOS 250,000 
C[Wesibo —SC—~*dSEEC~dS OCS 88000] 
C[MariesPWSDT——SS—iSRCdCSC*dS SATO STS 397,600 
C[Waynesville ———S—~iS Cid 
C[Wayne PWSD2___________|ISERTSERP__[S8 teases | «dS «R30 | 
500,000 [|__| $500,000, 

7 


202,930 


$ 
C[Kirkwood——————*dLSERPISERT [|_| $ 41,000 $59,000 700,000 
$ 


250,000 | 
C[Livingston PWSD 1] SEI. CSERP_LSER | 257500 
[Cass Bates PWSDT2—~dESET TiS (2860S 38.35 
C[MayiHeights —_———SS—~*iSE SERPS CECSSSSCSSC*d'S 12.400] 
Sheldon ~*YESE SER S___130,000[ | iS 130,000 
Pratsbure <i «dS 0000 | iS 140,000 
Clark ——~*SE «dS 20000 | YS _200,000 
Palmyra ————~iSEE ST «dS 80 STIR OOS 200,000 


Hee Co. Sewer District Sommer Set LSLI, LSLRP, LSLR [Eo § 29,838 | $ 42.937 | $ 72,775 
a ee 


Pleasant iS «dS TOSS ORT SOO S__1.1R4,000] 
Meera Ci OOO OP «iS 155,000 
C[MoundGRy iS «dS 200,00 SS _200,000 
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Lead Service Lead Service ingndeenice Sr 
oats se Line Financial 
Applicant Project Type Replacement | Replacement a placanent’ || dusitanee 
Add Sub Set-Asides L R : 
(Grant) (Grant) oan eques 


C[Gommbia SSCS C~SC~“‘C;*~*~*SCSC~*SSCSC*«*d TT SCT 
[Union ————SSS—~ESE Cid SSSCSCSC—~dS SSO 73,750] $125,000 
a 6 0 

C[GrantGiy———SSSCSCS—~SESESC—~S SOO —SC*d SS—~ SS —_~(95000 
Seneca SSCS C~dCSSCSCSCSCSC~SS CSCS SSS] S 145,000] 
Pilot Grove —————S—S—SCSCSC~SESC~dS OO SCE SSCSSC«*d 140,000] 
Wyatt SSSSCSCSC~*ESESSCSC~d S000 FSi SSS~*d S180, 000 

C[Campbel—————————~idSET——SS—S~d S830 ——SS—*d SSSSSS~d SS 833,000 
[a 6 

C[lancaster ——————~diSET—__[s 200000[ ——*i{ 8 200,000, 

C[Camden PWSDT | LSELESERP___[S 250000. ———*i{ | 8 250,000, 
Penyville, ———SSSC~dESLE Cd SiS COSTS ORISO| S 796,050 | 

C[Livingston PWSDS————~*dESETSSSSCSC~sS CO C~dSSSCSCSCSCSC~S TSO 

C[Middletown ——————~dSET ———~d Ss sooooy «dT SSS —~*dS__ 250,000, 
Risco SSCS ESERP | SOdS SCT SAO S__111,000] 
[a 6 S100 OC 

C[Chafee SSCS C~YCSCSCSCS~CS~SCSS SCS STR OOO'S__ 200,000, 
MaltaBed—————S—SS—~dESECC~dS SOO CdESSSSSCSCSC~d SS 75,000 
[LaGrange —————SSSSSC—~dESEE——SS—~d S000 Sd SS—~*d S500, 000 
Wayland ————————SSSCSCS—~*dESET———S—C~d S 300000 Sd SS—*d S300, 000 
Scotland PWSDAT_———————~*dSET «dS 00000 id S—*d S300, 000 
Lewis PWSDAL {LSE ESERP,ISER|S 450000, SS SS 450,000 
a S10 OC 
[Knox Coumiry PWSDAT_______|UStI____| 8 _300900f—————<d| ——————S—S—*d S_ 300,000 
FTarkio Board oF Public Works ___|LSLI________| 8 300900, {| | § 300,000 
RockPot SS SC«*ESE——SSCSCSCS S000 Cd SSSSCSC~*d 230,000 
[Lewistown ————————~*dESEE————S—S—*d S500 Sd iS 250,000 
[Monroe PWSD2———————*YLSEI————*d S 100000 Sd ~~ S 100,000 
[Mercer PWSD AI |istI___| 8 sonooof—————<d| ~——————S—*d S80, 000 
FWyaconda—————SSSSSCSCS—~SESETSS—C~d S000 FSi SSSSS~*d S 200,000 
a 6 0 OC 
CayPWSD3SSOSCSCSC—SESEEC~dCCSCSCSCS~SC~SS CSRS 41,070 


$ 
$ 
eS 
Pineville, |LSLLESERP___|$ _267a00[—————<i{| ———_—‘4| Ss __267.400| 
[Total Comprehensive Projects mt |__| 829,327 977 [S$ 14054153 | § 87554938 | § 130,937,068 | 


Project Type legend: 
LSLI = Lead Service Line Inventory 
LSLRP = Lead Service Line Replacement Plans 
LSLR = Lead Service Line Replacement Projects 


Applicants are listed in the order the applications were received. 
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DWSRF Fiscal Year 2024 Project Priority Lists (Lead Service Line) 


a] 2 

o = 0 © 
=|] i= o < 
o|s S33 ge ap asant Additional 
S & Applicant Project # LO . = Loan Amount Subsidization 
£ | > 2) =< 2 Requested 
e| 3 n 2 cs Amount 
Cla 4 2 go 

a z 


Note: An explanation of the abbreviations and codes appears at the end of the project lists. 


DWLSL-101-23 $ $ 400,000 
DWLSL-102-23 ; 41,000 
DWLSL-103-23 § 7a6e7|$_——-~—+dS 78,687 
DWLSL-104-23 g 102,500 
pwist-10523 [isti___—-| 790 | 200000[$ ~~‘ 200,000 
DWLSL-106-23 110,000]$  —  - |[$ 110,000 
DWLSL-107-23 _ [LSLI, LSLRP 4,747 | $ 200,000 | $ 118,000 | $ 82,000 
DWLSL-108-23 _ [LSLI, LSLRP, LSLR 4411 | $ 225,000 | $ - |$ | 


DWLSL-109-23 | LSLI 200,000 
DWLSL-110-23 150,000 150,000 
DWLSL-111-23 12,000 
DWLSL-112-23 50,000 


DWLSL-113-23 LSLI, LSLRP 8,925 $ 240,000 | $ 141,600 
DWist-114-23 [LSU g 2200[$ —_—t 
DWLSL-115-23 LSLI, LSLRP 4,625 $ 202,000 | $ 119,180 


DWISL4116-23 [LSLLLSERP_ | 660 [$ _135000[$ —_ 135,000 
DWLSL-117-23 404 | $ 130,000}$ = | 130,000 
pwisL-116-23_|isi_| 3463 | _200000]8 200,000 
DWIsL119-23 |LSLLstRP___| 3074 [$ _202000]8 —-~— 202,000 


DWLSL-120-23 | LSLI, LSLRP $ 78,750 | $ 46,463 


DWLSL-121-23 1827 |$  200000/$  - | 200,000 
Dwisk-12223 |tsti | 7140 _[$ _500000]$ ——_+| 500,000 
DWisL-123-23 _[LSLIISERP__| _703_[$ __85267|$ = 

DWisL-124-23 [LSLLLSLRP | 8792 520000|$ —_+| 520,000 
DWISL-125-23 102,500 
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Additional 
Loan Amount Subsidization 
Amount 


IUP Amount 


Applicant Project # Requested 


Service Area 
Population 


Carryover 
Disadvantaged 
Description/ 
Needs Category 


C[p [leadwood SSCS CWS T6-23 g 
C | D |Viburnum DWLSL-127-23 LSLI, LSLRP 643 $ 300,000 | $ 7 $ 300,000 

[c[p [Meta ——SSCSC~S~SCSCSCSCSYSC sna LSLR | _t0a_[$ _25000[$ _—- ~|[s 25000] 
C | D JRipley County PWSD No. 1 DWLSL-129-23 LSLI 2,598 $ 300,000 | $ 7 $ 300,000 
Cc Centertown DWLSL-131-23 LSLI, LSLRP 


| D {Schuyler CPWSD 1 DWLSL-132-23 
| D {Madison PWSD 1 DWLSL-133-23 
| [Jackson PWSD 2 DWLSL-134-23 


DWLSL-135-23 _[LSLI 4651 | $ 500,000 | $ 397,500 
DWLSL-136-23 [LSI 7,425 | $ 350,000 | $ 247,500 102,500 | 
DWLSL-137-23 _ [LSLI 1,126 | $ 80,000 | $ - |$ 80,000 | 
DWISL-138-23 g 23,500 
DWLSL-139-23 § 12,562 
i DWLSL-140-23 g 25,000 g 25,000 
DWISL-141-23 g 35,000 g 35,000 
DWLSL-142-23 671 | $ 300,000 $ 300,000 
DWLSL-143-23 $ 177,625 $ 177,625 
DWLSL-144-23 $ 200,000 $ 200,000 
DWLSL-145-23 225 | $ 300,000 $ 300,000 
DWLSL-146-23 $ 178,000 $ 178,000 
DWISL-147-23 g 80,000 g 80,000 
DWLSL-148-23 $ 250,000 | $ 147,500 | $ 102,500 
DWLSL-149-23 $ 325,500 $ 102,500 
DWLSL-150-23 $ 269,250 $ 269,250 
DWISL-151-23 g 102,500 
DWLSL-152-23 $ 100,000 $ 100,000 
DWLSL-153-23 $ 142,200 $ 142,200 
DWLSL-154-23 $ 200,250 $ 200,250 
DWLSL-155-23 348 «| $ 250,000 $ 250,000 
DWLSL-156-23 $ 105,315 $ 105,315 
DWLSL-157-23 $ 100,000 $ 41,000 
DWLSL-158-23 $ 500,000 $ 500,000 
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DWLSL-169-23 


DWLSL-170-23 
DWLSL-172-23 

DWLSL-173-23 250,000 
DWLSL-173-23 250,000 250,000 


275,000 
144,388 
150,000 


DWLSL-A74-23 
DWLSL-175-23 


DWLSL-176-23 
DWLSL-177-23 
DWLSL-178-23 102,500 
DWLSL-179-23 100,000 
DWLSL-180-23 746 

DWLSL-181-23 
DWLSL-182-23 
DWLSL-183-23 
DWLSL-184-23 
DWLSL-185-23 
DWLSL-186-23 
DWLSL-187-23 
DWLSL-188-23 
DWLS.-189-23 


- 3 r= 5 8 c 
S| 8 £3 338 Additional 
o| ' ; 2% © IUP Amount eee 
=| Applicant Project # =O 8 — Re tad Loan Amount Subsidization 
ae an =4 queste A t 
S| 3 QS c rs) moun 
a O 9 gn & 
z 
C[D [Sweet Springs (| _DWwisi-159-28 250/000 
C | D [Osceola DWLSL-160-23 
CD [Barton, Dade, Cedar, Jasper CPWSD 1__| _ DWLSL-161-23 178,308 
C[ [Cole PWSDNo2 Sd SCéWSL-162-23 102,500 
C [D [Pilot Knob Rural Water Distrit | _DWLSI-163-28 300,000 
C| [lee'sSummit———SSSCS~dCSCéWSL 164-23 102,500 
C Fulton DWLSL-165-23 
oe DWLSL-166:23 
| C | __ [Matthews DWLSL-167-23 | LSLI 635 $ 150,000 | $ 88,500 | $ 61,500 | 
C | D [Laredo DWLSL-168-23 | LSLI 60,000 
C 
C 
C 
C 
C 
C 


350,000 


166,400 
250,000 


102,500 
102,500 
102,500 
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= 3 ¢ 5 ® < 

an: 22 <2 | \up Amount paar 

>| & Applicant Project # =O os Loan Amount Subsidization 

5|5 n 2 ee Deniers Amount 

C[_|MO American Warrensburg | _DWLSL-190-23 j § 

C MO American Lawson DWLSL-191-23 LSLI 430,220 | $ 327,720 | $ 102,500 

[| [Mo American Stonebridge Village | DWISi-192-23_|isu_——*«|_24e3_|$ 427,770 $ 325270 | $ 102,500 | 

C | D |MO American Garden City DWLSL-193-23 LSLI 1,614 $ 376,810 | $ $ 376,810 

a DWISL-194-23 788 a 242,550 

C | D JMO American Emerald Pointe DWLSL-195-23 LSLI 1,298 $ 222,950 | $ 7 $ 222,950 

C[ [MO American Maplewood | _ DWLSL-196-23 g 

C[_|MO-American Orrick | _ DWLSL-197-23 § g 

C[D [MO American Stewartsvile | DwIsL-19823 [Isl | 750 __ se ele 

C MO American Smithton DWLSL-199-23 LSLI 513 $ 125,440 | $ 74,010 | $ 51,430 

[se [mo American Wardsville DWLSL-200-23 LSLI 1,616 $ 102,410 | $ 60,422 | $ 41,988 | 

[c| D [Mo American Ozark Mountain 2 DWLSL-201-23 LSLI 598 $ 99,470 | $ - $ 99,470 | 
[MO American Warren County | _DWLSL-202-23 g 39,57 
||MO American Purcell | _ DWSL-203-23 3 38,372 
[D_[MO American White Branch_____| _DWLSL-204-23 g 82,810 
[MO American Ozark Mountain | _DWLSL-205-23 g 69,090 g 28,327 
[ [MO American Riverside Estates | _DWLSL-206-23 g 40474 [3 28,126 
[D |MO American Rogue Creek | _ DWLSL-207-23 3 48,020 
[> [MO American Ozark Mountain 3 | _DWLSL-208-23 g 47,530 g 47,530 
[MO American Spring Valley Estates | _DWLSL-209-23 g 27,465 [3 19,085 
[[MO-AmericanRankin Acres | _DWLSL-210-23 g 7 ATB 
[| Mo American Saddlebrook Vilage | _DWISL-211-23 3 36,260 3 14,867 
[ [Mo American Woodland Manor | _ DWLSL-212-23 3 20,815 | $ 14465 
[ [MO American Lake Taneycomo Acres | _DWISL-213-23 g 14,063 
| [MO American Pom-0-SaHeights | _DWLSL-214-23 g 17,635 | § 12,255 
[ [MO American Jefferson City Norther | _DWISL-215-23 § TAS 
[D_[MO American Monsees Lake Estates | _DWISL-216-23 g 27,440 g 27 440 
[ [MO AmericanJaxson Estates | _DWISL-217-23 g 15,684 | 8 10,899 
[D_[MO American Hickory Hills | _DWLSL-218-23 § 22,050 
[MO American Pevely Farms | _DWLSL-219-23 § 2504 | § 8,689 
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re 3 r= 5 oc 

S| se & 3 Ee Additional 
o|'s F : 2% © IUP Amount Setar 
ale Applicant Project # 5 Oo 8 s Requested Loan Amount Subsidization 
& 3 ® sf e = Amount 

a aoe a” 

“| pte teen tna Men DWLSL-220-23  |LSLI 400 $ 19,600 | $ 11,564 | $ va 
Ls MO American Lake Carmel DWLSL-221-23 | LSLI 195 $ 19,110 | $ 11,275 | $ 7,835 
C[_|MO American Lakewood Manor | _Dwisi-222-23_[isu_—S—S~sSCi «dS CSC~«S DOTS 3962 | § 

C [D [MO American Table Rock Estates___| _ DWLSL-223-23 g [3 
C[|MoAmerican Golden Acres | _DwWisL-22a-23_[isi———+Y 0 [8 11270 8 5649 [8 

C ||MO American Spokane Heights | _DWISL-225-23 g 

C[_|MO American Redfield | DWISL-226-23 g 6,860 g 

C . D = DWLSL-227-23  |LSLI 695 $ 32,000 | $ - $ 32,000 | 
= D [Steele DWLSL-228-23  |LSLI 1,975 | $ 250,000 | $ - $ 250,000 
[e[p [earn SSCL 28-2_fsLI__—C*“‘C™*Y;(CNOS“=S@ __220000[8_—-~|$ 220,000 | 
C | D |Bell City DWLSL-230-23  |LSLI 494 $ 228,000 | $ - $ 228,000 
C[D [hincom SSS Cé L238 1-23 g 129,096 
C[_|WestPlams ——S—S~SS—SCéL282-23 g 51,506 
C[D |versailles SS CéL 283.23 g 192,000 
C[ [cape Girardeau SCS -280-23 g 102,500 
Cc Cass PWSD 2 DWLSL-235-23  |LSLI 5,500 | $ 498,000 | $ 395,500 | $ nea 
gE Oran DWLSL-236-23  |LSLI 1,285 | $ 300,000 | $ 197,500 | $ 102,500 
C[D [Madison SSS C(I 287-23 154,250 
C[ [BoonepwSb4 ———S—S—~d~C SL -238-23 

CD [McDonald PwSD2 | _DWISL-239-23 j 250,000 250,000 
C[ Johnson Pwsb3———~—S—S—S—S—~d~Cé WSL 240-23 
C[_|tincomPWSD2———S—S—~dSCé L223 

C[DtaPata SSCS Cé WL 2- g 240,000 240,000 
C[ [PikePwSDT SSCS Cé L282 102,500 
C[D Jatianta SSCL 150,000 
C[D |Marceline SCS C(I SL g 250,000 250,000 
C[D [Windsor SCL -206-23 190,000 
C[D [andrew PWSD2__———~dYWsL-247-23 § 240,000 240,000 
CL [keamey SCL 2-7 g 26,000 
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= o 
c o < 
aD oe 
29 aa Additional 
‘ ‘ a0 o & IUP Amount aya P 
Applicant Project # =O os Renuested Loan Amount Subsidization 
a sf eS q Amount 
oo 
Qa 8 no 
z 
Carterville DWLSL-249-23 260,605 
Fredericktown DWLSL-250-23 250,000 


DWISL-251-23 
DWISL-252-23 422,142 
DWISL-253-23 300,000 
DWISL-254-23 126,875 
DWISL-255-23 100,000 
DWISL-256:23 500 250,000 
DWLSL-257-23 692 202,930 
DWLSL-258-23 125,000 
DWISL-259-23 250,000 
DWISL-260-23 100,000 
DWISL-261-23 
Martinsburg DWLSL-262-23 
Herculaneum DWLSL-263-23 [LSI | 4, | 424,680 | $ - 424,680 | 
DWISL-264-23 125,000 
DWISL-265-23 200,000 
DWISL-266-23 200,000 
DWLSL-267-23 
DWISL-268-23 1820 

DWLSL-269-23 1,462 115,000 
DWISL-270-23 112 

DWISL-271-23 168,365 
DWISL-272-23 500,000 
DWISL-273-23 250,000 
DWISL-274-23 900,000 
DWLSL-275-23 132,400 
DWISL276:23 130,000 
DWISL-277-23 140,000 


) EEEEEEEEEER u| | Disadvantaged 


afoo]e]o]o]a]e]e]ofa]a]e]o]o]a]a]efo]a]a]e]a]o]a]a]a]a}e Carryover | 


Missouri Drinking Water SRF Intended Use Plan | Page 37 


3 5 
gis £2 <3 Additional 
o|< : , 26 o & IUP Amount ee 
>| & Applicant Project # =O = Loan Amount Subsidization 
> 23 R ted 
= Oa ar equeste 
o| 5 n 8 26 Amount 
OC} » 4 3 ao 
a z 
CD DWLSL-278-23 $ 
C | D [Farber DWLSL-279-23  [LSLI 275 «| $ 5,000 | $ - |$ 5,000 
SO g 155,000[$ | $155,000 | 
C | D [Mound City DWLSL-281-23  [LSLI 1,154 | $ 200,000 | $ - |$ 200,000 
2 a g 55,000 g 55,000 
C | D [Grant City DWLSL-283-23 _[LSLI s28_| $ 95,000 | $ - |3 95,000 
c DWLSL-284-23 $ $ 
C DWLSL-285-23 $ 
C DWLSL-286-23 _ [LSLI $ 
C DWLSL-287-23 _ [LSLI 260 | $ 72,500 | $ - |$ 72,500 
| c DWLSL-288-23  [LSLI 700 | $ 200,000 | $ - |$ 200,000 | 
Ee DWLSL-289-23 _[LSLI, LSLRP 750 | $ 250,000 | $ - |$ 250,000 | 
Livingston PWSD 3 DWLSL-290-23 _ [LSLI 2,125 | $ 175,000 $ 175,000 
Middletown DWLSL-291-23 _[LSLI $ 250,000 $ 250,000 
DWLSL-292-23 _ [LSLI $ 100,000 $ 100,000 
DWLSL-293-23  [LSLI 13,358 | $ 1,010,830 | $ 908,330 | $ 102,500 
DWLSL-294-23  [LSLI 2,450 | $ 29,400 | $ 17,346 | $ 12,054 
DWLSL-295-23 [LSLI $ 200,000 | $ 118,000 | $ 82,000 
DWLSL-332-23 _ [LSLI, LSLRP 7,000 | $ 200,000 | $ 118,000 | $ 82,000 
DWLSL-333-23 _ [LSLI, LSLRP 13,783 | $ 235,000 | $ 138,650 | $ 96,350 
DWLSL-334-23 _ [LSLI, LSLRP 3,706 | $ 418,725 | $ 316,225 | $ 102,500 
DWLSL-335-23 _[LSLI 1,268 | $ 378,000 | $ 275,500 | $ 102,500 
DWLSL-336-23 _[LSLI 5,500 | $ 15,000 | $ 8,850 | $ 6,150 
DWLSL-296-23  [LSLI 57,732 | $ 200,000 | $ 118,000 | $ 82,000 
DWLSL-297-23 _[LSLRP, LSLR 29,371 | $ 100,000 | $ 59,000 | $ 41,000 
DWLSL-298-23  [LSLI 5,500 | $ 1,507,000 | $ 1,404,500 | $ 102,500 
DWLSL-299-23  [LSLI, LSLRP 16,000 | $ 85,000 | $ 50,150 | $ 34,850 
DWLSL-300-23  [LSLI 167,601 | $ 766,400 | $ 663,900 | $ 102,500 
DWLSL-301-23 _ [LSLI, LSLRP 20,322 | $ 300,000 | $ 197,500 | $ 102,500 
DWLSL-302-23 _[LSLI $ 250,000 | $ 147,500 | $ 102,500 
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Additional 
Loan Amount Subsidization 
Amount 


IUP Amount 


Applicant Project # Requested 


Population 


Carryover 
Disadvantaged 
Description/ 
Needs Category 
Service Area 


C[|MariesPwsD1 | DWLSL-303-23 a 2 2 
C Waynesville DWISL-304-23  |LSLI 5,260. | $ 300,000 197,500 | $ 102,500 
2 DWLSL-305-23 531 $ 102,500 | 
[fees ates Psp rz Bates PWSD 12 DWISL-306-23  |LSLI 1,625 | $ 65,000 | $ 38,350 | $ 26,650 
it a TEE Corpewer DISteLSOMIMErSe: | wast s0ea% | iSi SURP SER 1,065 |$ 72,775 | $ 42,937 | $ 29,838 
— DWLSL-327-24 $ 
|D [LaGrange SSC WWLLSSL-328-24 $ 500,000 
|D [Wayland SSC DWLLSSL-329-24 $ =a0,000 $ 300,000 
D |Scotland PWSD #1 DWLISL-330-24  |LSLI 3,000 | $ 500,000 | $ - 1$ 500,000 
= D i PWSD #1 DWISL-331-24 |LSLI, LSLRP, LSLR 2,960 | $ 450,000 | $ an E 450,000 | 
PD{LaBelle —CSSCSSCéDWWULSL-332-24 [LSLE | 40S 150,000 $d 150,000 
+ [keen SS [KnoxCountyPWSD #1 s|__ DWLSL-333-24 $ 300,000 
D |Tarkio Board of Public Works DWLSL-334-24 LSLI 1494 $ 300,000 | $ - $ 300,000 
|D[RockPort |S DWILSL-335-24 $ 230,000 $ 230,000 
| D [Lewistown SSS DWLLSSL-336-24 ar $ 250,000 $ 250,000 
|D|MonroePWsD#2_— S| DWLSL-337-24 $ 100,000 $ 100,000 
| D|MercerPwsD#1 SSS‘ WLLSL-338-24 $ 800,000 $ 800,000 
|D[Wyaconda SSCS WWLLSSL-339-24 isu—SSSC*d 2 | $200,000 8 S—*d $ 200,000 
|D[canton SS DWILSL}-340-24 $ 500,000 $ 500,000 
| D[MonroeCity SSS DWLLSSLL-342-24 $ 475,000 
|D {Pineville SS _S DWILSL-343-24 $ 267,400 
“Tead Service Gaeta $siabooe [sara $ 34,683,317 


C | [Pleasant Hill DWLSL-309-23 _|LSLI 8,517 1,184,000 1,081,500 
C| [Columbia ~~ |__sDWLSL-310-23 __|LSLI 128,725 249,546 147,232 


102,500 
102,314 


Al aA 
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Additional 
Subsidization 
Amount 


IUP Amount 


Requested Loan Amount 


Applicant Project # 


Population 


Disadvantaged 
Description/ 
Needs Category 
Service Area 


DWLSL-311-23 $ 


LSLI 12,348 | $ 125,000 | $ 73,750 
$ $ 


C Seneca DWLSL-312-23 _|LSLI 2,230 145,000 85,550 | $ 59,450 
[| c| [Perryville DWLSL-313-23 _|LSLI 8,488 | $ 796,650 | $ 694,150 | $ 102,500 | 
C Risco DWLSL-314-23 | LSLI, LSLRP 257 | $ 111,000 | $ 65,490 | $ 45,510 
C| [Chaffee ~~ | DWLSL-315-23 _|LSLI 3,057 | $ 200,000 | $ 118,000 | $ 82,000 
C MO American St. Louis/St. Charles DWLSL-336-23 _|LSLR 997,187 | $ 51,600,000 | $ 49,550,000 | $ 2,050,000 
c | [MO American St. Joseph DWLSL-337-23 _|LSLR 71,602 | $ 11,600,000 | $ 9,550,000 | $ 2,050,000 
C | [MO American Joplin DWLSL-338-23 _|LSLR 51,946 | $ 5,580,000 | $ 3,530,000 | $ 2,050,000 
C | [MO American Jefferson City DWLSL-339-23 |LSLR 42,772_| $ 3,170,000 | $ 1,870,300 | $ 1,299,700 
MO American Mexico DWLSL-340-23 _|LSLR 11,523 | $ 1,675,000 | $ 988,250 | $ 686,750 
DWLSL-341-24 —|LSLI 3,300 | $ 41,070 | $ 24,231 | $ 16,839 | 


en jst tC CdS 
Total Fundable Contingency Projects | $ 76,477,266 | $ 67,778,453 | $ 


C 
| | [Clay PwsD 3 
Pp rs ee 


8,698,813 


Total PlanninglistProjects| [8-8 


Total Balance Remaining after Projects Funded Lo $ 10,738,315 


[c___[Carried over from thelastIntended UsePlan_____|LSLI-LeadServiceLmelwwentory | SSS 
D_[Disadvantaged—=—SSCSCSCSCSCSCSCSCSLSLRP- Lead Service Line Replacement Plans [| SSS 
Pf SCSCSCSCSCSCCCSCSCSCSCSCCC*YSER “Lead Service Line Replacement Projects [| 
a a a  ( 
[____Additional Subsidization FundmgSourcee «| —SSSSSSSCSCSCSCSOCCSdYS OS 
TSLR [LeadServiceLineReplacement ————S—SC*d ~SSSSSSCSCSCSCSCdY 


Notes: 
* Applicant has a max bonding capacity that the loan amount cannot exceed. 
Final eligible costs will be determined as documents are submitted and the project progresses toward loan closing. 


36,517,883 


Missouri Drinking Water SRF Intended Use Plan | Page 40 


Distribution of Loan Administration Fees 


Fees charged by the Missouri DWSRF program are not included as principal in loans. Depending on 
the source of the loan and the timing of the payment with the administration fee, the administration 
fee is considered to be program income. 


The administration fees collected are considered as: 
* Program income earned during the capitalization grant period, 
* Program income earned after the capitalization grant period, or 
* Non-program income. 
“During the grant period” is defined as the time between the effective date of the grant award and the 


ending date of the award reflected in the final grant financial report. 


Administration fees charged by the program are deposited into an account outside of the DWSRF 
fund. In accordance with federal regulations, the Department may use the fees charged for 
program administration or other purposes in accordance with 40 CFR 31.25 (g)(2) and (3) and 
federal capitalization grant requirements. 


Another allowable use of the administration fees are to meet the cost sharing or matching requirement 
of the capitalization grant agreement. 
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Source And Distribution Of Funds 
Loan Administration Fees’ 
As of Dec. 31, 2022 


Program Program 
Income Earned Income Earned 
During Grant After Grant Non-Program 
Income Period Period Income 


Beginning Balance as of 07/01/22 ; 260,208 | $ 104,723 
FY 23 Income (thru 12/31/22) 344,942 | $ 118,107 


FY 23 Interest Earnings (thru 12/31/22) : 
Subtotal 232, 671 609, 61 7 224,481 


Expenditures Thru 12/31/22 ee 


FY 23 Program Administration $ (16,142/$  =- [$= | 
Subtotal|$_(16,142)]$_ = TS 
Income Less Expenditures | $ 216,528 | $ 609,617 | $ 224,481 


Projected Income i 


FY 23 Income (01/01/23 - 06/30/23) 291,238 | $ 256,493 
FY 23 Interest Income (01/01/23 - 06/30/23) ; 2,044 
FY 24 Income (07/01/23 - 06/30/24) ; 565,275 | $ 233,735 


FY 24 Interest Income (07/01/23- 06/30/24) ; : 5,136 


Projected Expenditures a 


FY 23 Program Administration 


FY 23 Technical Assistance Grants (25,000) (25,000) 
FY 24 Program Administration - - 
FY 24 Technical Assistance Grants (25,000) (25,000) 


Subtotal (52,359) (50,000) (50,000) 
Total Actual and Projected 170,401 1,430,641 672,389 


1 The distribution of loan administration fees to various Department activities is subject to change throughout the 
Fiscal Year. Actual fund uses will be shown in detail in the FFY 2024 Drinking Water State Revolving 
Fund Annual Report. FFY 2024 projected expenditures may include amounts carried over from prior fiscal years. 
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Appendix 2: Drinking Water State Revolving Fund Loan 
Application Instructions 


DWSRE applications received or postmarked by March 1, 2024, that meet readiness-to-proceed 
criteria, will receive priority for loan and additional subsidization funding for FFY 2025. Applications 
submitted after March 1, 2024, may receive a funding commitment through an amendment to the 
FFY 2025 Intended Use Plan (IUP) if funds remain available. 


Per 10 CSR 60-13.020, applications are valid for a 2-year plan cycle. Applicants that have not 
received their funding at the end of the 2-year plan cycle may reapply to the program. The project’s 
position on a fundable, contingency, or planning list may change with each subsequent application. 
The Department may also de-obligate funding from projects that are not making adequate progress 
within the allotted 2 years, and reallocate those funds to other projects per the project bypass process. 


It is important that any community who wishes to apply for this funding opportunity submit their 
application early in the project planning process. Early application and communication with the 
Department on each step are imperative to ensure the project meets all state and federal funding 
requirements. 


The Department strongly encourages applicants to retain the services of a registered municipal 
financial advisor. Municipal financial advisors are required to be registered with the Securities and 
Exchange Commission. Additional information is available online at 


https://www.sec.gov/info/smallbus/secg/muni-advisor-reg-secg.htm. 
How to complete a DWSREF application 


1. Complete and submit the application form. The application form, instructions, and guidance 


documents are available online at https://dnr.mo.gov/document-search/drinking-water-state- 
revolving-fund-loan-application-mo-780-1845. 


2. Applicants must submit the following with their application in order for their project to be 
placed on the Fundable priority list: 


e A complete engineering report: Submit an engineering report that meets criteria listed 
in sections | through 4 in the Engineering Report Submittal Checklist found here: 
https://dnr.mo.gov/document-search/engineering-report-submittal-checklist-drinking- 
water-state-revolving-fund-mo-780-2091. Submittal of an incomplete engineering report 
will delay progress and, ultimately, project funding. 


State statute requires that all engineering reports, plans, and specifications must be 
signed, sealed, and dated by a Missouri professional engineer. Applicants must procure 
engineering services in accordance with Sections 8.285 through 8.291, RSMo. 


e An acceptable debt instrument: Submit documentation of an acceptable debt 
instrument. The instrument is ordinarily a Revenue Bond or General Obligation bond, but 
a Special Obligation Bond may be accepted in certain circumstances. The Department 
may consider other types of debt instruments on a case-by-case basis. 
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e Documentation of other funding commitments: Submit documentation of any funding 
commitments from other state and/or federal agencies contributing funds to the project. 


A borrower may submit an application without either an engineering report or debt instrument. The 
Department does not consider such projects to meet readiness-to-proceed criteria and places them 
on the Planning List with a loan-only commitment. The Department will work with these applicants 
to assist them in achieving readiness-to-proceed status, and at that time will determine if additional 
subsidization is available for eligible projects. 


If you have questions or need assistance with a DWSRF application, please contact the 
Department’s Financial Assistance Center at 573-751-1192 or fac@dnr.mo.gov. 


What to expect after submitting an application 


The Department makes funding commitments by listing eligible projects on the annual DWSRF IUP 
and Project Priority Lists. Each year, the draft plan is typically placed on public notice in July. After 
addressing comments, the Department presents the final IUP to the SDWC for adoption, usually in 
October. The Department will notify each applicant that their project has received a provisional 
commitment with the publication of the draft plan. At this time, the Department’s project manager 
will contact the applicant to develop a project schedule and begin working through the DWSRF 
process. 


Before the Department makes a financial assistance award, the applicant’s project must progress 
through several major milestones, including: environmental and cultural review; borrower financial 
capability review; engineering design; construction permit issuance; solicitation of bids; and approval 
of contracts. This is not a complete listing of every action and submittal associated with a DWSRF 
project, however these are the major phases that are most likely to impact time and cost. A 
Department project manager assists each applicant with every step of the process. Borrowers can 
typically close on the DWSREF loan within 15 to 22 months of application submittal. An overview of 
the SRF process can be accessed here: https://dnr.mo.gov/document-search/what-expect-srf-process. 


Missouri Drinking Water SRF Intended Use Plan | Page 44 


Appendix 3: Drinking Water State Revolving Fund 
Program Administration 


The Department’s Financial Assistance Center and Water Protection Program are the delegated 
authority for the administration of federal funds made available to the state under the provisions of 
the Safe Drinking Water Act by the EPA. The funds are for financing a variety of eligible projects 
and are to be used in perpetuity for low-interest loans made from the DWSRF. 


This IUP describes the proposed use of funds reserved for financial assistance for drinking water 
infrastructure improvements during FFY 2024 (Oct. 1, 2023, to Sept. 30, 2024). This IUP shall 
remain effective until Sept. 30, 2024, or until such time as the FFY 2025 IUP becomes effective. 


Cash flow model 
Missouri uses the cash flow model for the DWSRF. 


The cash flow model diagram on the following page illustrates the SRF flow of funds. Construction 
loan repayments must begin within one year after the first operational contract is substantially 
completed; that is, the facilities are placed into operation. The loan repayment schedules will 
generally consist of semi-annual interest payments and semi-annual or annual principal payments. 
The trustee bank holds the periodic participant repayments in separate recipient accounts outside 
the DWSRF. Interest earnings on these recipient accounts are credited to the communities’ debt 
service account, which reduces the amount of interest to be paid by the communities. 


The Department receives federal Capitalization Grants from EPA. There is a 20 percent state match 
required to receive the base capitalization grant and a 10 percent state match required to receive the 
general supplemental grant. The emerging contaminants and lead service line replacement grants do 
not require a state match. The funds are deposited into the SRF (A) and are used in accordance with 
applicable federal and state program requirements. State match funds are disbursed prior to using 
capitalization grant funds. 


Under the cash flow model loan program, the Department purchases the debt obligations of the 
participants directly. As construction progresses, funds are released from the DWSRF (A) to the 
recipient (B) through the trustee bank (C) so the construction costs can be paid. Recipients of 
additional subsidization receive the funds directly from the DWSRF program. Upon completion of the 
project, the loan total is adjusted to reflect the final amount borrowed. 


Loan recipients send their loan principal and interest payments to the trustee bank (C). When the 
DWSRF program needs to replenish the repayment fund, the EIERA (D) exercises its authority to 
sell bonds, and the direct loans are pledged to retire the EIERA debt. The proceeds of this sale are 
deposited into the DWSRF repayment account. The principal and interest payments on the EIERA 
bonds are secured through the pledge of the direct loan principal and interest payments from 
previous DWSRF program participants. Any surplus principal and interest that is not needed for the 
EIERA debt service is deposited into the repayment account. Any surplus interest that is not needed 
for EIERA state match debt service is deposited into the interest accumulation fund, which will be 
reserved for future state match through an EIERA state match bond sale. 
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DWSREF Cash Flow Model 
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Cross-collateralization of funds 


The U.S. Department of Veterans Affairs, the U.S. Department of Housing and Urban Development, 
and the Independent Agencies Appropriations Act, 1999 (Public Law 105-276), authorized limited 
cross-collateralization between the DWSRF and the Clean Water SRF (CWSRF). Cross- 
collateralization allows states to use CWSRF funds as security for bonds issued to finance DWSRF 
projects and vice versa. The cross-collateralization of the two funds may enhance the lending 
capacity of one or both SRFs. State statute 644.122, RSMo. provides the state’s legal authority to 
implement cross-collateralization. 


Transfer loan funds between Drinking Water State Revolving Fund and Clean 
Water State Revolving Fund 


Section 302 of the Safe Drinking Water Act Amendments of 1996 authorized the transfer of funds 
between the DWSRF and the CWSRF. The rules governing the transfer of funds limit the dollar 
amount a state can transfer to no more than 33 percent of a DWSRF capitalization grant. As 
funding is available and as needs arise, the Department can transfer loan funds with the approval 
of the Missouri SDWC, the Missouri Clean Water Commission, and EPA. Transfers between the 
two funds may enhance the lending capacity of one or both state revolving funds. State statute 
644.122, RSMo. provides Missouri’s legal authority to implement this transfer of funds. 


No transfers are planned for FFY 2024. 


A listing of current and recent transfers is below: 


Fiscal Year CWSRF DWSRF 
2013 $10,000,000 ($10,000,000) 
2013* $18,500,000 ($18,500,000) 
2015 ($5,000,000) $5,000,000 
2016 ($5,000,000) $5,000,000 


*Federal capitalization grant portion. 


The Department, with prior approval from the Missouri SDWC, the Missouri Clean Water 
Commission, and EPA as appropriate, reserves the right to make additional transfers in the future. 


BIL requirements only allow the transfer of funds between the specific BIL appropriations in the 
equivalent CWSRF or DWSRF program. In other words, states may only transfer funds between the 
CWSREF and DWSRE general supplemental capitalization grants and between the CWSRF and 
DWSREF emerging contaminants capitalization grants. Because there is no similar CWSRF 
appropriation to the DWSRF BIL lead service line replacement appropriation, no funds may be 
transferred from or to the DWSRF lead service line replacement appropriation. Transfers do not 
impact the state match calculation, the set-asides calculations in the DWSRF or the administration and 
2 percent technical assistance calculations in the CWSRF, which are based upon the original 
capitalization grant allotment for each SRF. 


Assistance for disaster relief 


The DWSRF is not a flexible tool for emergency response due to the number and nature of federal 
requirements associated with the funding. Financial assistance may be provided to projects that 
address direct or indirect damage to a drinking water system in a state or federally declared disaster 
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area through the DWSREF and the project is to remedy imminent threats to public health including 
situations that result in the unavailability of a source of potable drinking water for an extended period 
of time. The Department may provide these projects with advance authority to construct in 
accordance with 10 CSR 60-13.030(4). However, all federal requirements remain applicable to all 
DWSRE projects. Disaster-related projects may be given preferential priority when determining the 
use of available DWSRF loan funds and the normal DWSRF procedures will be expedited to the 
extent possible. 


Drinking Water State Revolving Fund Capitalization Grant Set-asides 


The Department’s Public Drinking Water Branch manages and implements set-aside activities. This 
section of the IUP indicates how the Department intends to use the set-aside funds that will be 
available from the FFY 2023 DWSRF base capitalization grant and the DWSRF BIL general 
supplemental grant. 


The BIL of 2021 (P.L 117-58) includes amendments to the Safe Drinking Water Act, which 
reauthorized the annual DWSREF capitalization grant allotments and expanded the DWSRF program 
with three new sources of funding: DWSRF BIL general supplemental funding, DWSRF BIL 
emerging contaminants funding, and DWSRF BIL lead service line inventory funding. The DWSRF 
capitalization grants are based on the state’s proportional share of total eligible needs reported in the 
most recent drinking water infrastructure needs survey conducted every 4 years. 


The state is authorized to use the capitalization grant to fund low-interest loans for high priority 
infrastructure projects. The state is also authorized to use a portion of the funding, known as “set- 
asides,” for health effects studies, small system technical assistance, monitoring of unregulated 
contaminants, and operator certification reimbursement grants. 


The Department will use the DWSRF base capitalization grant, the DWSRF general supplemental 
grant, and the DWSRF BIL lead service line replacement grant to fund loans, provide additional 
subsidization, and fund other authorized set-aside activities for FFY 2024. As allowed by BIL, the 
Department is reserving 31 percent of the DWSRF base capitalization grant for set-aside authorized 
activities. The Department is also reserving 12.04 percent of the set-asides taken from the DWSRF 
BIL general supplemental grant to be used for program administration and to supplement new and 
expanded activities to enhance our grant and assistance programs for public water systems. As 
allowed by BIL, the Department is reserving 21 percent of the DWSRF BIL lead service line 
capitalization grant for set-aside authorized activities by providing additional subsidization for 
financing eligible projects. If the Department is not able to use the full 31 percent from the DWSRF 
base capitalization grant or the 12.04 percent of the DWSRF BIL general supplemental grant during 
this grant period, the Department may use the difference for financing infrastructure projects. The 
Department is not taking any set-asides from the DWSRF BIL emerging contaminant grant. The 
grant will be used to fund infrastructure projects. 


A. Distribution of Set-Aside Funds 


The Department will deposit set-aside funds from the FFY 2023 DWSRF base capitalization 
grant, DWSRF BIL general supplemental grant, and DWSRF BIL lead service line replacement 
grant in a separate account. Tables 1-3 show the intended distribution of these set-asides. 


The Department reserves the right to utilize any unused set-aside authority from the FFY 2023 
DWSRE base capitalization grant, the DWSRF BIL general supplemental grant, and the DWSRF 
BIL lead service line replacement grant for future set-aside expenditures. 
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Table 1. Distribution of Set-Aside Funds (Base Capitalization Grant) 


Percent Base 

Set-Aside Activities Capitalization Grant Amount 
IDWSRF Administration and Technical Assistance 4 percent $321,560 
Small System Technical Assistance 2 percent $160,780 
[Public Water System Supervision 10 percent $803,900 
[Local Assistance and Other State Programs 15 percent $1,205,850 
Total 31 percent $2,492,090 
Table 2. Distribution of Set-Aside Funds (BIL General Supplemental Capitalization Grant) 

Percent General 

Set-Aside Activities Supplemental Grant Amount 
IDWSRF Administration and Technical Assistance 4 percent $1,371,120 
Small System Technical Assistance 0.66 percent $225,800 
[Public Water System Supervision 3.15 percent $1,078,460 
[Local Assistance and Other State Programs 4.24 percent $1,452,500 
Total 12.04 percent $4,127,880 

Table 3. Distribution of Set-Aside Funds (BIL Lead Service Line Replacement Capitalization Grant) 
Percent Lead Service 
Line Replacement 

Set-Aside Activities Grant Amount 
IDWSRF Administration and Technical Assistance 2 percent $1,034,720 
Small System Technical Assistance 4 percent $2,069,440 
[Public Water System Supervision 0 percent $0 
Local Assistance and Other State Programs 15 percent $7,760,400 
Total 21 percent $10,864,560 


B. Description of Set-Aside Activities 
1. DWSRF Administration and Technical Assistance 


This set-aside provides funding to administer the programs established under section 1452 
of the federal Safe Drinking Water Act and to provide technical assistance to public water 
systems. The Department intends to use this set-aside for salaries and associated expenses to 
administer the DWSRF loan program, including the following: 

* Assistance to loan applicants and loan recipients. 

¢ Project review and approval. 


* Assistance with the needs survey, project prioritization, loan issuance, payment, and 
accounting activities. 


¢ Tracking repayments and project inspections. 
¢ Supplies, equipment, and staff training. 
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¢ Funds provided to water systems to complete LSL Inventory, Replacement Plan, and/or 
Replacement projects. 


The Department may also use a portion of this funding to contract for assistance to help 
potential loan applicants with setting rates or with other similar tasks that may serve as a 
barrier to meeting loan eligibility criteria. 


The Department is reserving the full 4 percent allowed under this set-aside from the DWSRF 
base capitalization grant, the DWSRF BIL general supplemental grant, and the DWSRF BIL 
lead service line replacement grant. If the entire authorized amount is not used, the 
Department will reserve the unused balance for eligible activities the following year. 


2. Small Systems Technical Assistance 


This set-aside provides funding for technical assistance to public water systems that serve 
10,000 or fewer people. The Department intends to use this set-aside to assist small public 
water systems in the following ways: 


* Complying with existing and near-term federal Safe Drinking Water Act requirements. 


* Providing vouchers to eligible community and non-transient non-community water 
systems to defray the costs associated with operator training and certification. 


* Other technical assistance activities that will improve compliance with safe drinking 
water requirements. 


* Funds provided to water systems to complete LSL Inventory, Replacement Plan, and/or 
Replacement projects. 


The Department is reserving the full 2 percent allowed under this set-aside from the DWSRF 
base capitalization grant and the DWSRF BIL lead service line replacement grant. The 
Department is reserving 0.66 percent from the DWSRF BIL general supplemental grant. If the 
entire authorized amount is not used, the Department will reserve the unused balance for 
eligible activities the following year. 


3. Public Water System Supervision 


This set-aside provides funding for primacy program support, developing and implementing a 
capacity development strategy, and operator certification. The Department intends to continue 
using this set-aside for the following authorized activities: 


* Primacy program activities, including program administration, inspections and sanitary 
surveys, rule development, primacy applications, compliance and enforcement, and 
information and data management. 


* Technical assistance. 

* Development and implementation of the capacity development strategy. 
* Operator certification program administration. 

* Operator certification exam contract. 

¢ Source water protection activities. 


* Comprehensive performance evaluation training. 


The Department is reserving the full 10 percent allowed under this set-aside from the DWSRF 
base capitalization grant. The Department is reserving 3.15 percent of the 10 percent allowed 
under this set-aside from the DWSRF BIL general supplemental grant. The Department is not 
reserving any funds under this set-aside from the DWSRF BIL lead service line replacement 
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grant. If the entire authorized amount is not used, the Department will reserve the unused 
balance for eligible activities the following year. 


4. Local Assistance and Other Programs authorized by Section 1452(k) of the Safe 
Drinking Water Act 
The Act allows states to set aside up to 15 percent of the capitalization grant for the following: 

¢ Source water protection loans to acquire land or easements. 

* Source water protection loans to implement local, voluntary source water protection 
programs. 

* Assistance, including technical, managerial, and financial assistance, to any public water 
system as part of a capacity development strategy. 


¢ Expenditures for the establishment and implementation of wellhead protection programs 
compliant with section 1428 of the act. 


The Department intends to use this set-aside to provide technical, managerial, and financial 
assistance to public water systems as part of the capacity development strategy and for 
wellhead protection. The types of activities the Department intends to fund with this set-aside 
include, but are not limited to, the following: 

* Contracting circuit riders to provide leak detection surveys; compliance assistance; 
operator training; and technical, managerial, and financial capacity assistance to water 
systems. 

¢ Water safety and security grants to provide sub awards to public water systems for the 
development of Geographic Information System (GIS) maps, inspection programs, and/or 
cybersecurity plans. 

* Grants to community water systems to facilitate the development and implementation of 
local, voluntary source water protection plans. 

* Grants to community water systems to plug abandoned drinking water wells that threaten 
aquifers. 

* Contracting with the University of Missouri for maintaining public water system source 
water assessment and delineation information. 

* Performing Vulnerability Assessments and Groundwater Under the Influence of Surface 
Water Determinations. 

* Other activities as appropriate to implement the capacity development strategy or 
promote wellhead protection. 

¢ Funds provided to water systems to complete LSL Inventory, Replacement Plan, and/or 
Replacement projects. 

The Department is reserving the full 15 percent allowed under this set-aside from the DWSRF 
base capitalization grant and the DWSRF BIL lead service line replacement grant. The 
Department is reserving 4.24 percent of the 15 percent allowed under this set-aside from the 
DWSREF BIL general supplemental grant. If the entire authorized amount is not used, the 
Department will reserve the unused balance for eligible activities the following year. 
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Appendix 4: Environmental Protection Agency 
Requirements and Assurances 


The Department receives a federal capitalization grant annually from the EPA and is required to 
provide a 0 to 20 percent state match, dependent on each capitalization grant. This appendix contains 
program commitments to assure the Department manages the DWSRF program in compliance with 
the capitalization grant agreements. 


Additional subsidization 


The Safe Drinking Water Act allows the state to use SRF funds to provide additional subsidization for 
eligible projects in the form of grants, principal forgiveness, or negative interest loans. The FFY 2023 
capitalization grant mandates that states use 14 percent for additional subsidization to any DWSRF- 
eligible recipient, as well as at least 12 percent and may use up to 35 percent for additional 
subsidization to any DWSRF-eligible recipient, and that at least 12 percent shall go to state-defined 
disadvantaged communities as described in section 1452(d) of the SDWA. The FFY 2023 general 
supplemental grant and lead service line replacement grant mandates that states use a flat 49 percent 
for additional subsidization and the FFY 2023 emerging contaminants grant mandates that states use 
100 percent for additional subsidization. 


The table below shows the amount of the additional subsidization the Department intends to offer in 
FFY 2024 based on the state’s estimated allocation from the FFY 2023 DWSRF base, general 
supplemental, emerging contaminants and lead service line replacement capitalization grants. 


Base Capitalization Grant Year Federal Fiscal Year IUP Federal Fiscal 
Amount 
Amount Year 

Federal Fiscal Year 2018 Required Amount Federal Fiscal Year 2019 | $1,154,478 
Federal Fiscal Year 2019 Required Amount Federal Fiscal Year 2020 | $3,879,800 
Federal Fiscal Year 2019 Disadvantaged Required Federal Fiscal Year 2020 | $1,163,940 
Amount 

Federal Fiscal Year 2020 Required Amount Federal Fiscal Year 2021 | $2,717,540 
Federal Fiscal Year 2020 Disadvantaged Required Federal Fiscal Year 2021 | $1,164,660 
Amount 

Federal Fiscal Year 2021 Required Amount Federal Fiscal Year 2022 | $2,715,160 
Federal Fiscal Year 2021 Disadvantaged Required Federal Fiscal Year 2022 | $1,163,640 
Amount 

Federal Fiscal Year 2022 Required Amount Federal Fiscal Year 2023 | $1,729,560 
Federal Fiscal Year 2022 Optional Amount Federal Fiscal Year 2023 | $1,482,480 
Federal Fiscal Year 2023 Required Amount Federal Fiscal Year 2024 | $1,125,460 
Federal Fiscal Year 2023 Option Amount Federal Fiscal Year 2024 | $2,813,650 
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General Supplemental Capitalization Grant IUP Federal Fiscal Acacuiit 
Federal Fiscal Year Amount Year 
Federal Fiscal Year 2022 Required Amount Federal Fiscal Year 2023 | $15,542,800 
Federal Fiscal Year 2023 Required Amount Federal Fiscal Year 2024 | $16,796,220 
Emerging Contaminant Capitalization Grant IUP Federal Fiscal A 
Federal Fiscal Year Amount Year mount 
Federal Fiscal Year 2022 Required Amount Federal Fiscal Year 2023 | $13,319,000 
Federal Fiscal Year 2023 Required Amount Federal Fiscal Year 2024 | $12,438,000 
Lead Service Line Replacement Capitalization IUP Federal Fiscal eae 
Grant Federal Fiscal Year Amount Year 
Federal Fiscal Year 2022 Required Amount Federal Fiscal Year 2023 | $24,490,200 
Federal Fiscal Year 2023 Required Amount Federal Fiscal Year 2024 | $25,350,640 


The Estimated Sources and Uses of Funds table and Fundable Project Lists in Appendix 1 provide 
detailed information on projects that may be eligible for this funding. 


Public review and comment 


Federal law requires SRF programs to prepare an annual IUP, including Project Priority Lists and 
Priority Point Criteria. The IUP describes how the Department intends to use the DWSRF funds to 
support the overall goals of the DWSRF program. The Department must place the draft IUP on public 
notice to allow for public review and comment. The Department holds a public meeting during the 
public comment period to allow interested parties to hear testimony from the Department on the draft 
plan and provide the public an opportunity to comment. The Department considers all written and 
verbal comments presented during the comment period, makes appropriate modifications, and 
provides a response to all comments. Any applicant aggrieved by their standing may appeal to the 
Commission during the public comment process. 


Environmental review 


Federal law requires SRF programs to subject projects receiving DWSRF funding to a state 
environmental review process that conforms generally to the National Environmental Policy Act. The 
Department’s environmental review process, described within regulation 10 CSR 60-13.030, fulfills 
this requirement. The Department will determine whether an environmental impact statement is 
necessary during review of the project’s engineering report. Most projects are determined to have no 
significant impact or can meet a categorical exclusion. The Department will accept environmental 
determinations completed by other state and federal agencies on a case-by-case basis. 


Federal project requirements 


A number of federal and state laws and executive orders apply to projects receiving federal financial 
assistance through the SRF program. Federal requirements that may apply to DWSRF participants 
include the Title VI of the Civil Rights Act of 1964, Davis Bacon Act, American Iron and Steel 
(AIS), Disadvantaged Business Enterprise, Public Awareness, Water Systems Assessment, Single 
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Audit, various environmental statutes, the Uniform Relocation and Real Property Acquisition Policies 
Act, Debarment and Suspension Executive Order 12549, Prohibition on Certain Telecommunications 
and Video Surveillance or Equipment, restrictions on lobbying, and others. The Department has 
reviewed the Title VI of the Civil Rights Act of 1964 and is committed to ensuring projects receiving 
federal financial assistance through the DWSRF program comply with the Title VI requirements. 


The Department does designate DWSRF projects as either equivalency (those projects funded with 
reimbursement attributable to the annual federal capitalization grants) or non-equivalency (those 
projects funded with reimbursement attributable to the repayments) for the purpose of differentiating 
federal requirements that apply. Build America, Buy America (BABA) Act provisions contained in 
BIL will only apply to those projects the Department designates as equivalency projects. 


A complete listing of requirements that apply to SRF projects is available upon request from the 
Department. 


Binding commitments 


The Department intends to enter into binding commitments for a minimum of 120 percent of each 
EPA grant payment into the DWSRF within 1 year of the receipt of each payment, as required by 
federal law. 


Expenditure of funds 


The Department intends to expend all funds in the DWSRF in an expeditious and timely manner, as 
required by federal law. 


Anticipated cash draw ratio (proportionality) 


Missouri uses the cash flow model of the DWSRF. The federal capitalization grant is not used as 
security on the state match bonds. State match funds are deposited prior to using capitalization grant 
funds for set-aside expenditures. State match funds are disbursed prior to using capitalization grant 
funds for the loan program. 


For more information 


For more information, contact the Department of Natural Resources’ Financial Assistance Center at 
573-751-1192 or fac@dnr.mo.gov. 
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Appendix 5: Drinking Water State Revolving Fund 
Priority Points Criteria 
General Information 


This document sets forth the priority points criteria and procedures used to evaluate proposed DWSRF 
projects for FFY 2025. The priority points criteria forms the basis for project ranking and funding 
allocation. 


The Department annually prepares a DWSRF IUP that includes projects expected to qualify for 
financing within the fiscal year addressed by the plan. Projects are listed so that those addressing the 
most serious problems are given the highest priority. Consistent with the federal Safe Drinking Water 
Act, priorities are based primarily on protection of public health, compliance with the Act, and 
household affordability. Each project's priority score is generated from an assignment of points based on 
the Priority Points Criteria, and projects are then ranked in priority order in each funding category. Only 
those proposed projects identified within the plan’s project lists are eligible to receive financial 
assistance. 


The Department will seek public comments annually on the proposed Priority Point Criteria. The 
Priority Point Criteria will then be approved by the Missouri SDWC at least 60 days before the annual 
application deadline. 


Assignment of Priority Points 


Priority points shall be assigned only for the criteria below when the proposed project is intended to 
correct the violations, deficiencies, or problems associated with the points. For example, if a public 
water system has had persistent violations of a Treatment Technique, Maximum Contaminant Level 
(MCL), or secondary MCL, but the proposed project does not address the persistent violations, 
deficiencies, or problems, the Department will not assign points associated with those violations. 


The sections on Distribution System Reliability (section IN.B.) and Design Considerations (section III. 
F.) are limited to a maximum of 20 points each. This is done to ensure projects addressing MCL 
violations are not overwhelmed by projects addressing only design considerations or distribution system 
problems. The 25 points available for violations of acute risk contaminant MCLs are used as the 
baseline in developing the priority point criteria. 


The project-specific funds available through BIL will be ranked on specific sections of the Priority 
Points. The Emerging Contaminant Project Priority List priority points will be a combination of Sections 
VI and VII below. 


The Department will rank projects by the total number of points received. In the event of a tie, the 
projects receiving the highest number of points under Distribution System Reliability and Design 
Considerations (sections III.B. and II.F.) with the 20-point maximum limits lifted will receive the 
higher ranking. The second tie-breaking criteria will be the number of affordability points. The applicant 
with the highest affordability points will receive the higher ranking. The third tie-breaking criteria will 
be the number of people served. The system serving the larger number of people will receive the higher 
ranking. 
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In the event of a tie for Emerging Contaminants projects, the project receiving the highest number of 
affordability points will receive the higher ranking. The second tie-breaker shall be the total number of 
points from the other pots of funding. The applicant with the highest number of total points will receive 
the higher ranking. The third tie-breaking criteria will be the number of people served. The system 
serving the larger number of people will receive the higher ranking. 


For projects that involve the refinancing of existing debt (excluding the planning and design loan 
program), the Department will assign priority points for affordability only. 


The Department will not assign priority points to a project intended to correct deficiencies resulting 
solely from inadequate operation and maintenance of the public water system. 


Priority point assignment and listing in the plan does not guarantee all financial and project eligibility 
requirements have been met. 


Priority Points 
I. Safe Drinking Water Act Compliance 


For this category, priority points apply solely to projects for existing public water systems as 
defined in 40 CFR 35.3520. (See the lists on pages 37 and 38, Safe Drinking Water Act Compliance 
Priority Points: Existing and Anticipated Regulations for further explanation of categories A 
through E below.). 


A. Acute Risk Contaminants (such as E coli, turbidity, or nitrates) 25 points will be assigned 
for persistent violations of MCLs or treatment performance criteria for acute risk contaminants 
within the past 36 calendar months. 


B. Treatment Technique Requirements 20 points will be assigned for persistent violations of 
treatment technique requirements (for example, the Surface Water Treatment Rule, lead and 
copper, etc.). 


C. Non-Acute Risk Contaminants 


1. 20 points will be assigned for persistent violations of any non-acute risk primary MCL 
within the past 36 calendar months. 


2. 15 points will be assigned for persistent violations of any secondary MCL within the past 36 
calendar months. 


D. Anticipated Federal Regulations 15 points will be assigned for proposed projects to enable the 
public water system to comply with anticipated federal regulations identified on the attached 
list, Safe Drinking Water Act Compliance Priority Points: Existing and Anticipated 
Regulations. 


E. Compliance 25 points will be assigned for a project to enable an eligible public water system to 
comply with an administrative order, a bilateral compliance agreement, or other enforceable 
document issued by the Department. 


II. Public Health 


A. Waterborne Disease Outbreak 25 points will be assigned if a waterborne disease outbreak 
declared by the Missouri Department of Health and Senior Services is attributable to an existing 
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public water system and the proposed project addresses the problem(s) causing the waterborne 
disease outbreak. 


B. Inadequate Water Supply 


1. 


10 points will be assigned if an existing public water system can document its inability to 
consistently maintain at least 35 pounds per square inch (psi) as a normal working pressure 
in the distribution system. 


15 points will be assigned if an existing public water system can document its inability to 
consistently maintain pressures of at least 20 psi at all service connections, including fire 
flow. 


20 points will be assigned if the private or non-community wells or sources in the proposed 
project service area are unable to consistently provide adequate potable water for general 
household purposes and the proposed project addresses this need. Private or non-community 
wells or sources contaminated by commercial, industrial or mining wastes will be 
considered in this category. 


Il. Public Water System Infrastructure Improvement (priority points are applied in this category 
only to existing eligible public water system projects) 


A. System source reliability 


1. 


a 


10 points will be assigned to a project that addresses a need for a new backup well or a 
backup interconnection with another public water system. 


10 points will be assigned if the system has one or more improperly constructed wells. 


B. Distribution system reliability (maximum 20 points). 


1. 


me 


10 points will be assigned if the system has water loss that exceeds 10 percent of the 
drinking water produced by the system. 


10 points will be assigned if the distribution system is anticipated to exceed design capacity 
or useful facility life within the next 5 years. 


10 points will be assigned if the distribution system has faulty waterlines or substandard 
waterline materials. 


5 points will be assigned if the public water system requires additional system isolation and 
flushing measures. 


5 points will be assigned if the public water system requires looping of waterlines. 


C. Disinfection 15 points will be assigned if a public water system is unable to maintain a 
disinfectant residual at all points in its distribution system. 


D. Storage Facilities 10 points if a system has storage facilities in poor condition. 


E. Reliability of service 


1. 


2, 


10 points will be assigned if a system has water storage capacity that is less than 1 day's 
average use. 


5 points will be assigned if a system lacks adequate standby power. 


F. Design considerations (maximum 20 points). 


1. 


20 points will be assigned if the source or treatment facility is anticipated to exceed its 
useful life or if the demand is expected to exceed its design capacity within the next 5 years. 
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20 points will be assigned if a system has suffered significant degradation of the quality of 
the raw water supply. 


20 points will be assigned if a system has suffered significant degradation of the quality of 
finished water in storage. 


10 points will be assigned if a system currently does not meet existing state requirements for 
the treatment or storage of waste residues generated by the water treatment plant. 


G. Useful Life of Disinfection or Turbidity 20 points will be assigned if the treatment facility(ies) 
for required disinfection or turbidity removal are severely deteriorated and beyond the facility’s 
useful life. 


H. Vulnerability 


1. 


10 points will be assigned to a water system whose source is vulnerable to natural disasters 
(such as flood or drought) or contamination. 


10 points will be assigned to a water system whose treatment plant is vulnerable to natural 
disasters (such as flood, earthquake, etc.) or contamination. 


10 points will be assigned if the proposed project cost is for repair or replacement of an 
existing public water system damaged or destroyed by a natural disaster. In order to be 
assigned these points, the project must be located in an area declared a federal or state 
natural disaster area, and a description of the public water system damaged or destroyed by 
the natural disaster must be submitted along with a statement that other state or federal 
disaster relief is not sufficient to meet the costs of the project. 


IV. Regionalization, Interconnection, and Security 


A. Interconnection 


1. 


20 points will be assigned for systems affected by drought for projects that will result in 
interconnections with other systems or for upgrades to existing systems to address drought- 
related problems. 


20 points will be assigned to address systems prone to flooding that will result in 
interconnections with other systems or for upgrades to existing systems to address flood- 
related problems. 


20 points will be assigned if the proposed project provides an interconnection from a 
primary water system that allows it to provide service to a system with compliance issues. 


B. Consolidation 


1. 


20 points will be assigned if the proposed project provides necessary infrastructure upgrades 
to a primary water system, allowing it to continue or expand service as a regional water 
supplier. 


20 points will be assigned for consolidation of public water systems, where at least one of 
the systems has demonstrated technical, managerial, and financial capacity with respect to 
the national primary drinking water regulations. This would include newly formed regional 
water suppliers (generally water districts), which will allow small water systems within their 
boundaries to consolidate. 


20 points will be assigned if the proposed project will result in a new water distribution 
system or existing distribution system upgrade to meet the standards of a regional water 
supplier for the purpose of consolidation. 
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4. 10 points will be assigned for consolidation of public water systems where the proposed 
project will result in a regional management system responsible for the day-to-day operation 
of the water system, where the management system has the required technical, managerial, 
and financial capacity to meet the national primary drinking water regulations. If the project 
meets the criteria for the points under item IV.B.3., points under these criteria will not be 
awarded. 


C. Security 10 points will be assigned for eligible security measures, including vulnerability 
assessments, emergency response plans, fencing, security cameras, and lights, motion detectors, 
secure chemical and fuel storage, security hatches and access panels, cross-connection control, 
and supervisory control and data acquisition (SCADA). 


V. Technical, Managerial, and Financial Capacity Demonstration 


A. Wellhead and Source Water Protection 10 points will be assigned to applicants who have a 
Department-approved wellhead or source water protection plan. 


B. Board Member or City Council Member Training 10 points will be assigned if 50 percent of 
the governing body has received training related to the operation and management of the water 
utility. 


C. Operation and Maintenance Plan 10 points will be assigned if the system has a complete 
operation and maintenance plan. 


D. Asset Management 10 points will be assigned if the system has completed an asset inventory, 
including the condition and age of assets, for all critical assets in their system and has 
incorporated replacement schedules into annual and capital improvement budgets. 


VI. Emerging Contaminates 


A. 25 points will be assigned if any perfluoroalkyl or polyfluoroalkyl substances have been 
detected in the source water. 


B. 20 points will be assigned for any contaminant detected from any of EPA’s Contaminant 
Candidate Lists for which EPA has not promulgated a National Primary Drinking Water 
Regulation for. 


VII. Affordability (priority points are applied in this category only to the projects of publicly owned 
water systems). 


A. Determining Annual Median Household Income The state’s annual median household 
income level must be determined from the latest decennial census of the United States. The 
system’s annual median household income level must be determined from the county, city, 
village, town’s income data from the latest decennial census of the United States, or from an 
income survey overseen by a state or federal agency. 


1. A community water system will use the annual decennial median household income for the 
appropriate political subdivision or subdivisions encompassing its service area. 


2. Anon-municipal community water system will use the annual decennial median household 
income for the smallest political subdivision encompassing the nonmunicipal community 
water system. 
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B. Assignment of Affordability Points (maximum 35 points). 


1. 20 points will be assigned to a project if the median household income of the applicant is 
less than or equal to 75 percent of the state median household income as reported in the 
most recent decennial census. 


2. 1 to 25 points will be assigned based on the ratio of the current monthly water bill for 5,000 
gallons of water to the monthly median household income for the project area to be served 
(expressed in percent times 10 and rounded to the nearest whole number). 


For example: Monthly water bill = $20 Annual median household income = $24,000 
Monthly median household income = $24,000/12 = $2,000 ($20/$2,000) x 100% = 1% 
1 x 10 = 10 points. 


SDWA Compliance Priority Points: Existing and Anticipated Regulations 
Maximum Contaminant Levels (MCL) and Treatment Technique Requirements. Acute Risk 
Contaminants 


10 CSR 60-4.022 (or Missouri State Revised Total Coliform Rule in effect at the time of application) 
Maximum Microbiological Contaminant Levels and Monitoring Requirements, subsections (7)(A) and 


(7)(B). 
10 CSR 60-4.030 Maximum Inorganic Chemical Contaminant Levels, Action Levels, and Monitoring 
Requirements, paragraphs 13, 14, and 15 of subsection (1)(A). 


10 CSR 60-4.050 Maximum Turbidity Contaminant Levels and Monitoring Requirements, subsections 
(2)(A) and (2)(B). 

Treatment Technique Requirements 

10 CSR 60-4.025 Ground Water Rule, section (4). 

10 CSR 60-4.050 Maximum Turbidity Contaminant Levels and Monitoring Requirements, section (2). 
10 CSR 60-4.052 Source Water Monitoring and Enhanced Treatment Requirements, sections (1) and 
(2). 


10 CSR 60-4.055 Disinfection Requirements, subsection (1)(A), section (2), section (3), section (4), 
section (5) and section (6). 


10 CSR 60-4.094 Disinfectant Residuals, Disinfection Byproduct Precursors and the Stage 2 
Disinfectants/Disinfection Byproducts Rule. 


10 CSR 60-15.010 General Requirements (lead and copper), sections (4), (5) and (6). Non-Acute 
Primary MCL. 


10 CSR 60-4.030 Maximum Inorganic Chemical Contaminant Levels, Action Levels, and Monitoring 
Requirements, section (1). 


10 CSR 60-4.040 Maximum Synthetic Organic Chemical Contaminant Levels and Monitoring 
Requirements, section (1). 


10 CSR 60-4.060 Maximum Radionuclide Contaminant Levels and Monitoring Requirements, 
subsections (1)(A)-(D). 


10 CSR 60-4.100 Maximum Volatile Organic Chemical Contaminant Levels and Monitoring 
Requirements, section (2). 
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Secondary MCL 
10 CSR 60-4.070 Secondary Contaminant Levels and Monitoring Requirements, section (1). 


New and Anticipated Federal Regulations 


None at this time. 
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Appendix 6: Drinking Water State Revolving Fund 
Affordability Grant Eligibility Evaluation 


Purpose 


This guidance document provides a uniform and consistent approach to evaluating Drinking Water State 
Revolving Fund (DWSRF) grant eligibility based on affordability, in a manner that meets federal 
requirements and expands the designation of a disadvantaged community without utilizing the regulation 
based method. The Drinking Water State Revolving Fund Affordability Grant Eligibility Evaluation 
Form provides the Missouri Department of Natural Resources Financial Assistance Center (FAC) with a 
method to identify eligible applicants that would have difficulty financing their proposed drinking water 
infrastructure project without additional subsidization. To reach portions of larger communities and 
districts with affordability challenges, the Department will utilize data base on one or multiple census 
tracts. 


Process 


The FAC will use the process described within this document to determine DWSRF Affordability Grant 
eligibility. The FAC will prioritize all eligible applicants for grant funding by the project’s priority 
points. 


Drinking Water State Revolving Fund Loan Application 


The Drinking Water State Revolving Fund Loan Application is due March | of each year. It is available 
online at https://dnr.mo.gov/document-search/drinking-water-state-revolving-fund-loan-application-mo- 
780-1845. The FAC will first evaluate the application for completeness, readiness-to-proceed, and 
eligibility. A complete application must include an engineering report, documentation of an acceptable 
debt instrument, and any additional funding commitments from other state and/or federal agencies. If the 
project is eligible, the FAC will calculate priority points for ranking on the DWSRF IUP. The FAC will 
also complete a Drinking Water State Revolving Fund Affordability Grant Evaluation Form available 
online at https://dnr.mo.gov/document-search/drinking-water-state-revolving-fund-grant-eligibility- 
evaluation-mo-780-3008 to determine grant eligibility. 


Drinking Water State Revolving Fund Affordability Grant Evaluation Form 


The criteria included in the Drinking Water State Revolving Fund Affordability Grant Eligibility 
Evaluation Form includes population, unemployment rate, Median Household Income (MHJ), proposed 
user rate as a percentage of MHI, poverty level, and population trend. If a proposed user rate is 
unknown, the FAC may use the current user rate or a rate calculated based on proposed project costs to 
determine eligibility. 


The FAC will utilize the most current publicly available 5-year American Community Survey (ACS) 
data gathered by the U.S. Census Bureau because it is the most comprehensive source for municipalities 
and counties in the State of Missouri, periodically updated, and available on the U.S. Census Bureau 
website (www.census.gov/programs-surveys/acs/). The only data the evaluation form requires that is not 
publicly available is the applicant’s proposed user rates, which is required information on the Drinking 
Water State Revolving Fund Loan Application. 
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If the applicant believes that the ACS data utilized to determine MHI does not accurately reflect their 
demographics, the applicant may submit an income survey. The applicant may contact the Department 
for instructions on how to conduct an income survey. The Department will also accept income surveys 
approved or deemed approvable by the U.S. Department of Agriculture Rural Development or Missouri 
Department of Economic Development's Community Development Block Grant programs. The income 
value from the survey will replace only the reported MHI in the Drinking Water State Revolving Fund 
Affordability Grant Eligibility Evaluation Form. 


The FAC will use the evaluation form to enter the applicant’s data and select the applicable statement in 
each category. Each statement has a given point value, and the form will total points based on input. 
When completed, the form will give the applicant’s affordability criteria score. A higher affordability 
score equates to higher need for assistance. A lower score indicates a lower need for assistance. 
Applicants who score 195 points (66 percent of the total points possible) or more will be eligible for a 
DWSRE Affordability Grant. 


When information specific to the applicant is not available (e.g., districts) or the project will only affect 
certain portions of a larger service area, the FAC will use county or census tract data from the service 
area to determine eligibility. Although county or census tract data does not offer an exact representation 
of the service area, it is the most readily available data to the FAC. 


In the event an applicant’s service area encompasses multiple census tracts, the FAC will use the 
population provided on the application and calculate an arithmetic mean or average for the rest of the 
categories. 


Drinking Water Intended Use Plan Grant Commitment 


The FAC will prioritize funds based on those applications with the greatest number of priority points. 
When grant funds are available, the FAC publishes the proposed funding commitments during the IUP 
public comment period. The FAC will continue to allocate until grant funds are no longer available or 
until all eligible applicants have grant funds allotted to them, whichever comes first. 


Applicants with allocated grant funds will have 2 years from the date of IUP adoption to utilize the 
funds. In the event the loan and grant are not awarded within this timeframe, the applicant will need to 
re-compete for both the loan and grant funds by re-applying (i.e., new evaluation form based on current 
ACS data at time of re-application). The Department may recommend the Commission remove a project 
from the Fundable List when it is not making timely progress, in order to make the committed funds 
available to another project that is ready to proceed. The Commission may move projects removed from 
the Fundable Priority List to the Contingency or Planning Priority Lists. 
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Appendix 7: Drinking Water State Revolving Fund 
Engineering Report Grants 


The application and instructions are available online at https://dnr.mo.gov/document-search/drinking- 
water-engineering-report-grant-application-mo-780-2912. 


Purpose 


The purpose of this funding is to assist small communities with engineering costs to plan for drinking 
water system improvements related to compliance and ability to provide safe drinking water, including 
compliance with the national primary drinking water regulations and the Missouri Public Drinking 
Water Regulations. Funding comes from the DWSRF capitalization grant’s additional subsidization 
allocation. 


Description 


Eligible systems may receive an 80 percent grant with a 20 percent recipient match, not to exceed a 
maximum grant amount of $30,000. 


Eligible systems that meet the definition of a disadvantaged community may receive up to 100 percent 
of the costs for engineering report services, not to exceed a maximum grant amount of $37,500. DWSRF 
regulations define a disadvantaged community as one that has a population of 3,300 or less, whose 
decennial median household income 1s at or below 75 percent of the state average, and whose user rates 
at the time of application are at or above 2 percent of the decennial median household income. 


Eligible applicants 
The grant is available for municipalities, counties, public sewer or water districts, political subdivisions, 
or instrumentalities of the state operating a community water system for three types of projects: 


1. The applicant serves a population equal to or less than 3,300 and proposes to plan improvements 
necessary to provide safe drinking water. 


2. The applicant, of any size, proposes to develop a plan to provide safe drinking water to a group 
of households that are currently using wells that produce unsafe drinking water, e.g. wells are 
contaminated with a substance at concentrations that exceed the Maximum Contaminant Level. 


3. The applicant, of any size, proposes to develop a plan to extend service to a small public 
drinking system with a population of under 3,300. 


In order to be eligible, the applicant must: 1) submit a complete application; 2) have no outstanding fees 
due to the Department; 3) not already have an engineering report for the same issues; and 4) agree to 
make a good faith effort to pursue the recommendations contained in the approved engineering report. 


Selection Process 


The Department prioritizes applications on a first-come, first-served basis as long as funds remain 
available. 


Grant Timeframe 


It is important that any community who wishes to apply for this funding opportunity submit their 
application early in the project planning process. Early application and communication with the 
Department on each step are imperative to ensure the project meets all state and federal funding 
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requirements. Engineering report projects that the applicant has already started are not eligible for 
funding through this program. 


Once the grant is awarded, the recipient has 6 months for the engineering report to be completed and 
approved by the Department. Funding provided under this program shall only be used as reimbursement 
of expenses for services provided during the project’s budget period. The Department will hold the final 
10 percent of the reimbursement until the report has been approved by the Department. The complete 
engineering report must be submitted to the Department for review and approval no later than 60 days 
prior to the end of the budget period of the award. This ensures adequate time is allowed for a response 
to comments. No payments may be made to the recipient for engineering expenses incurred after the 
budget period has expired without an amendment to the grant. 


Recipients should wait for notice from Financial Assistance Center to initiate work under this grant in 
order to ensure all costs incurred are reimbursable. 


Cost Eligibility 


Eligible costs are those that are directly incurred in the development of the engineering report. This 
includes the cost of engineering services, investigations, and other services incurred in preparation of the 
engineering report. The costs: 


e Must result in an engineering report that makes reasonable and cost-effective recommendations 
that will meet the Missouri drinking water law requirements. 
e May include other items deemed reasonable, necessary, and allocable to the project. 
e Must be within the Department-approved scope of the project. 
Ineligible costs include, but are not limited to: 
e Any engineering services completed prior to the award. 
e Preparation of the engineering report grant application. 


e Ordinary operating expenses of the recipient including salaries and expenses of elected and 
appointed officials, and preparation of routine financial reports and studies. 


e Preparation of applications and permits required by federal, state, or local laws, regulations, or 
procedures. 


e Preparation of applications for future funding for work following the engineering report. 


e Administrative, engineering, and legal activities associated with the establishment of special 
departments, agencies, commissions, regions, districts, or other units of government. 


e Fines and penalties due to violations of, or failure to comply with, federal, state, or local laws, 
regulations, or procedures. 


e Force account labor including engineering. 


e Costs outside the scope of the Department-approved project. 
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Appendix 8: Drinking Water State Revolving Fund Lead 
Service Line Funding 


Purpose 


The purpose of this funding is to assist communities with the costs to identify and replace lead service 
lines (LSL) to help comply with the Lead and Copper Rule Revisions (LCRR) requirements. The 
funding comes from the DWSRF BIL Lead Service Line Replacement (LSLR) capitalization grant. 


Description 


The funding is available for LSL inventories, replacement plans, and replacement projects. Projects to 
fund LSL inventories will be given priority, as they are required to be completed by all community 
water systems by October 16, 2024, but applicants may apply for one or a combination of any of the 
listed activities. 


Communities are eligible to receive additional subsidization in the form of grant. The maximum amount 
of grant available will vary based on the project activity and the community’s disadvantaged status, as 
described in the table below. 


Non-Disadvantaged Community Disadvantaged Community* 


LSL Inventory | Grant in an amount up to 
Project $102,500, not to exceed 41 percent | 100 percent grant 
of the total project cost 


LSL Grant in an amount up to $20,500, : 
100 percent grant in an amount up to 
Replacement not to exceed 41 percent of the 
: $50,000 
Plans total project cost 
LSL Grant in an amount of $7,000 per ; 
: ‘ 100 percent grant in an amount up to 
Replacement __| service connection that must be #7 DOOer dceviceiconncched that 
Projects replaced up to $2,050,000, not to : P 


must be replaced (not to exceed 


exceed 41 percent of the total $5,000,000) 


project cost 


For projects not receiving 100% grant or exceeding the maximum grant amount, an interest free loan is 
available to address the remaining project costs. 


If DWSRF BIL LSLR funds are exhausted before a full award can be provided, a project may receive a 
partial grant or partial interest free loan. Any costs not covered by the DWSRF BIL LSLR funding will 
be eligible to receive loan funding through the DWSRF program. 


Applicants must have secured the necessary bond authorization (or other acceptable debt instrument) in 
the amount of loan allocation for the project. Each borrower must be represented by a Nationally 
Recognized Bond Counsel in connection with each loan, and local bond counsel must provide an 
opinion to the Department regarding the validity of the bonds evidencing each loan. 


The standard loan terms for LSL Inventory and LSL Replacement Plan projects will be 5 years. For a 
LSL Replacement Project the standard loan terms will be 20 years. 
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Disadvantaged Community Determination 


For LSL funding, an applicant’s disadvantaged status will be determined using the DWSRF affordability 
criteria (Appendix 6) or if the applicant is located in an area defined as high risk (labeled as Universal 
Testing Area) for lead poisoning by the Missouri Department of Health and Senior Services (MDHSS). 
The MDHSS lead testing area maps are available online at 


https://health.mo.gov/living/environment/lead/links.php#maps. 
Eligible applicants 


The funding is available for political subdivisions (including counties, incorporated cities and towns, 
regional water or sewer districts), not-for-profit corporations providing a wholesale or regional water 
supply, and investor-owned water utility corporations. 


Selection Process 


The Department will first prioritize applications for LSL inventories on a first-come, first-served basis, 
and next prioritize applications for the remaining eligible activities on a first-come, first-served basis as 
long as funds remain available. 


Funding Timeframe and Format 


It is important that any community who wishes to apply for this funding opportunity submit their 
application early in the project planning process. Early application and communication with the 
Department on each step are imperative to ensure the project meets all state and federal funding 
requirements. Projects that the applicant has already started are not eligible for funding through this 
program. 


Funding provided under this program shall be dispersed as reimbursement of expenses for services 
provided during the project’s budget period. For LSL inventory projects, the Department will hold the 
final 10 percent of the reimbursement until the inventory has been submitted according to the 
Department’s procedure. For LSL Replacement Plan projects, the Department will hold the final 10 
percent of the reimbursement until the plans have been reviewed by the Department. For LSL 
Replacement projects the Department will hold the final 10 percent of the reimbursement until the final 
construction is complete. No payments may be made to the recipient for expenses incurred after the 
budget period has expired without an amendment to the grant or loan. 


Recipients should wait for notice from the Financial Assistance Center to initiate work under this 
funding in order to ensure all costs incurred are reimbursable. 


Cost Eligibility and Requirements 


Eligible costs must be those that are otherwise DWSRF-eligible and be a lead service line replacement 
project or associated activity directly connected to the identification, planning, design, and replacement 
of lead service lines. 

Requirements for LSL Inventories 


e All water systems must use the Service Line Inventory spreadsheet developed by the 
Department. 


For small/medium systems: Small/Medium System LSL Inventory Spreadsheet 
For large systems: Large System LSL Inventory Spreadsheet 
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The Service Line Inventory Spreadsheets must be submitted to the Department by October 16, 
2024. 


The inventory must include all service lines connected to the public water supply distribution 
system regardless of ownership status (e.g., where service line ownership is shared, the inventory 
would include both the portion of the service line owned by the water system and the customer- 
owned portion of the service line). 


The inventory must be made available for public review. Systems over 50,000 population served 
shall make their inventory accessible online. It’s recommended that systems create a map of their 
inventories that is able to be made available for the public to review. 


A water system must report any information on lead and galvanized iron or steel that it has 
identified when conducting the inventory of service lines in its distribution system for the initial 
inventory. 


Requirements for LSL Replacement Plans 


A strategy for determining the composition of lead status unknown service lines in its inventory; 
A procedure for conducting full lead service line replacement; 
A strategy for informing customers before a full or partial lead service line replacement; 


For systems that serve more than 10,000 persons, a lead service line replacement goal rate 
recommended by the system in the event of a lead trigger level exceedance; 


A procedure for customers to flush service lines and premise plumbing of particulate lead; 


A lead service line replacement prioritization strategy based on factors including but not limited 
to the targeting of known lead service lines, lead service line replacement for disadvantaged 
consumers and populations most sensitive to the effects of lead; and 


A funding strategy for conducting lead service line replacements which considers ways to 
accommodate customers that are unable to pay to replace the portion they own. 


Requirements for LSL Replacement Projects 


Any project funded under this program involving the replacement of a lead service line must 
replace the entire lead service line, not just a portion, unless a portion has already been replaced 
or is concurrently being replaced with another funding source. The funds can only be used to 
replace lines identified as lead or as galvanized requiring replacement. 


Ineligible costs include, but are not limited to: 


Vehicle/Equipment purchases (e.g. Hydro Excavation Trucks and Excavation equipment). 
Any services completed after the end of the project budget period. 
Preparation of the application. 


Ordinary operating expenses of the recipient including salaries and expenses of elected and 
appointed officials, and preparation of routine financial reports and studies. 


Preparation of applications and permits required by federal, state, or local laws, regulations, or 
procedures. 


Administrative, engineering, and legal activities associated with the establishment of special 
departments, agencies, commissions, regions, districts, or other units of government. 


Fines and penalties due to violations of, or failure to comply with, federal, state, or local laws, 
regulations, or procedures. 
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e Force account labor including engineering. 
e Costs outside the scope of the Department-approved project. 
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